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[Document  48  —  1881.] 


CITY  OF  I^Jfl  BOSTON. 


ANNUAL    REPORT 


OP     THE 


SUPERINTENDENT  OF  STREETS, 


FOR    THE    YEAR 


1880 i 


Office  of  the  Superintendent  of  Streets, 

City  Hall,  January,  1881. 

To  the  Honorable  City  Council :  — 

In  accordance  with  the  provisions  of  the  fifth  section  of 
the  ordinances  concerning  streets,  the  Superintendent  of 
Streets  respectfully  submits  his  annual  report  of  the  opera- 
tions of  the  Paving  Department,  during  the  municipal  year, 

1880:  — 

The  amount  expended  and  charged  to  the 

appropriation  for  Paving,  etc.  .  .        $968,639   62 

Charged  to.  appropriation  for  the.  completion 

of  West  Chestei  Park,  etc.      .         '.- -  -  -.  11,634  31 

Charged  to  appropriation  for-  Tierrxont  street 

Repaving        .      *»v        .         .         .         .  22,631  91 

Charged  tc  appropriation  fois  widening  Com- 
mercial Street        :.:        .  "■■     ,  .  12,157  22 

$1,015,063  06 
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The  following  schedules  exhibit  the  work  in  detail : 

City  Proper. 

Albany  street,  between  Maiden  and  Ware- 
ham  streets,  repaying :  — 


Labor     . 

• 

» 

$493 

SQ 

Teaming 

»                   • 

31 

25 

Gravel    . 

»                   • 

with    small 

207 

77 

Avery    street,    paving 

granite 

blocks  :  — 

Labor    . 

$469 

90 

Teaming 

189 

79 

Blocks  . 

552 

15 

Brick  and  cement 

78 

03 

Edgestone 

159 

53 

Gravel  . 

115 

44 

Beacon  street,  between  Arlington  and  Berke- 

ley streets,  macadami 

zing :  — 

Labor     . 

,          . 

$264 

90 

Teaming 

,          . 

226 

76 

Steam-roller  . 

• 

95 

52 

Crushed  stone 

. 

365 

80 

Gravel  and  sand 

,          . 

68 

39 

Water    . 

, 

6 

00 

Beacon  street,  between  Dartmouth  and  Exeter 
streets,  resetting  edgestones,  repaving  gut- 
ters and  sidewalks,  and  macadamizing  :  — 

Labor     ....  $685  32 

Teaming 

Crushed  stone 

Gravel  . 

Water    . 

Beacon  street,  between  Exeter  and  Fairfield 
streets,  resetting  edgestones,  repaving  gut- 
ters and  sidewa/k*§;  tfVd^ij^scdaini'z'mg  :  «-v-. 
Labor     .       :  /:••':•'  *-  '•:  '  ••^dm-tfS 

Teaming;  .  .•••:• 3#4.  97 

Steam-roller    .  .••••.••         •I'l*  94 

Crushed  stone.*  .♦.  •  %•••.  .*.  .••  X%094«2«9*:< 
Gravel  and  si*ni£  ;  I  ;\l.;>-    ••'$35  *44  : 


$732  88 


1,564  84 


1,027  37 


311  87 

693  07 

269  34 

11  68 

1,971  28 

Brick 


60  48 


Amounts  carried  forward, 


1,691  97 


$5,296  37 


Kepoet  of  Sup't  of  Streets . 


Amounts  brought  fomcard, 


2,091 

97 

35 

57 

9 

44 

Flagging 
Water     . 


Beacon  st.,  between  Fairfield  and  Gloucester 
sts.,  resetting  edgestones,  repaying  gutters 
and  sidewalks. 
Labor    . 


and  macadamizing  : 


Teaming 
Steam-roller  . 
Brick     . 
Flagging 

©O  O 

Crushed  stone  and  screen 

ings    . 
Sand 
Water    . 


171  00 


275 

21 

15 

92 

48 

66 

12 

53 

705 

86 

26 

75 

3 

44 

Beacon  st.,  between  Gloucester  and  Hereford 
sts.,  resetting  edgestones,  repaying  gutters 
and  sidewalks,  and  macadamizing  :  — 


Labor    .... 

$1,070  57 

Teaming 

255  21 

Brick     .... 

37  56 

Crushed  stone  and  screen- 

ings   .... 

533  16 

Gravel  and  sand 

95  55 

Water    .... 

3  60 

Beacon  street,  between  Hereford  street  and 
W^est  Chester  park,  furnishing  and  setting 
edgestones,  paving    gutters,   and  macad- 


ami  zing :  — 

Labor    .... 

$1,377  97 

Teaming 

350  46 

Edgestone 

14  38 

Crushed  stone  and  screen- 

« 

ing     . 

1,168  21 

Gravel  and  sand 

326  34 

Water    .... 

5  04 

Beacon  street,  between  West  Chester  park 


and  Brighton  avenue  :  — 
Paid      balance     due     for 
widening     street     and 
building  slope-wall 


$9,781  03 


3 

:5.296  37 

2,736  98 


2,259  37 


1,995  65 


3,242  40 


Amounts  carried  forward ,  $9,781  03 


.5,530  77 
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Amounts  brought  forward, 
Inspectors 


Beacon  street,  between  West  Chester  park 
and  Brighton  avenue,  plank-walks  :  — 
Labor     .  .  .  .  $115  91 

Lumber  .  .  .  1,013  50 


►  ,781  03 

$15,530  77 

601  50 

10,382  53 

Beacon  street,  between  West  Chester  park 
and  Brighton  avenue,  furnishing  and  set- 
ting edgestone,  paving  gutters,  and  macad- 


amizing :  — 
Labor 
Teaming 
Edgestone 
Crushed  stone 

ings  . 
Blocks  . 
Earth  . 
Gravel  . 
Cement  . 
Water    . 


and  screen- 


$2,473  98 

900  33 

1,303  85 

1,735  41 

634  61 

8  18 

268  37 

6  75 

10  40 


Berwick  park,  setting  out  new  trees     . 

Brattle  square,  asphalt  pavement 

Brighton  avenue,   between  Beacon  and  St. 
Mary's  streets,  macadamizing  :  — 

Labor    ....            $903  75 

Teaming         .          .          .              786  93 

Crushed  stone         .          .           1,410  00 

Gravel    ....             368  18 

Water    ....                16  32 


Brimmer  street,  macadamizing  : 

^__ 

Labor    . 

$321  57 

Teaming 

202  50 

Crushed  stone 

238  00 

Gravel   . 

139  60 

Water    . 

24  00 

Bulfinch  street,  removing  wooden  and  cobble- 
stone pavements,  resetting  edgestones,  re- 
paving  gutters  and  sidewalks,  and  macad- 


amizing 


Labor 
Teaming 


Amounts  carried  forward, 


$615  02 
210  25 

$825  27 


1,129  41 


7,341  88  « 
112  00 
963  60 


3,485  18 


925  67 


,871  04 


Keport  or  Sup't  of  Streets, 


Amounts  brought  forwai 

~d, 

$825  27 

$39,871  04 

Blocks    . 

238  93 

Brick 

39  63 

Flagging 

79  03 

Gravel  and  sand 

134  57 

Crushed  stone 

90  00 

Water    . 

9  00 

1    A1fi    AZ 

Charles  street,  between  Beacon  and  Cam- 
bridge streets,  resetting  edgestones  and 
repaying  sidewalks,  and  roadway  :  — 


Labor     . 

$4,825  11 

Teaming 

720  43 

Blocks   . 

741   73 

Brick  and  cement    . 

329  76 

Flagging 

488  81 

Edgestone 

247   73 

Gravel  and  sand 

1,626  65 

Lumber 

17  94 

Water 

10  00 

Chester  square,  macadamiz 

ing:  — 

Labor     . 

$278  02 

Teaming 

163  50 

Crushed  stone 

395  20 

Gravel   . 

64  45 

Water    . 

30  00 

Clinton  street,  between  Mercantile  street  and 
Atlantic  avenue,  paving  with  small  granite 
blocks  :  — 


Labor 

Teaming 

Blocks    . 

Brick 

Gravel  and  sand 


51,576  07 
565  25 

2,252  50 
150  00 
510  14 


Columbus  avenue,  small  granite  block  pave- 
ment outside  of  the  railroad  tracks  :  — 


Labor  . 
Teaming 
Blocks  . 
Brick 


$606  88 

206  25 

628  23 

29  19 


9,008  16 


931  17 


5,053  96 


Amounts  carried  forward, 


,470  55 


>,280  76 


6 
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Amounts  brought  forward, 


Flagging 
Gravel   . 


,470  55 
69  91 

532  89 


Columbus  avenue,  asphalt  pavement     . 

Commercial  street,  amount  charged  to  ap- 
propriation for  paving,  on  account  of  the 
grading  and  widening  of  the  street :  — 

Labor     ....        $4,407  71 


Teaming 

•                   • 

2,387  99 

Blocks    . 

•                   * 

366  57 

Brick 

•                   • 

636  65 

Flagging 

•                   • 

233  16 

Edgestone 

•                   • 

168  94 

Gravel  and  sand 

809  91 

Lumber  and 

nails    . 

118  13 

Commonwealth  avenue,  plank- walk  :  — 

Labor     ....  $66  81 

Lumber  and  nails    .  .  319  26 


Concord  and  Rutland  squares,    setting   out 

new  streets  and    painting    and    repairing 

fence  and  tree-guards       .... 

Cooper  street,  asphalt  pavement 

Crossings,  not  included    in  work  on   other 

streets  :  — 

Labor     .  .  .  .  $212  23 

58  44 

217  24 

2,733  12 

7  28 

52  90 


Teaming 
Blocks  . 
Flagging 
Edgestone 


Gravel 


East  Canton  street,  between  Albany  street 
and  Harrison  avenue,  resetting  edgestones, 
repaving gutters  and  sidewalks,  and  macad- 
amizing :  — 

Labor  . 
Teaming 
Brick 

Crushed  stone 
Gravel  and  sand 
Water    . 


Amount  carried  forward, 


$56,280  76 


2,073  35 
11,967  28 


9,129  06 


386  07 


271  30 
464  55 


3,281  21 


$770  96 

170  75 

, 

56  69 

775  60 

394  44 

31  00 

2,199  44 

$86,053  02 

Report  of  Sup't  of  Streets. 


Amount  brought  forward, 
East  Chester  park,  macadamizing 
Labor 
Teaming 
Crushed  stone 
Gravel   . 
Water    . 


$86,053  02 


$770  46 

390  50 

958  00 

235  66 

72  00 


Endicott  street,  between  Hanover  and  Cooper 
streets,  paving  with  small  granite  blocks  : — 
Labor     ....        $2,539  54 

1,244  26 
3,970  96 
205  88 
180  67 
635  78 
899  43 


Teaming 
Blocks   . 
Brick 
Edgestone 
Flagging 

Gravel  and  sand 


Fences    and   plank- walks 
work  on  other  streets  :  - 
Labor 
Teaming 
Lumber  and  nails     . 


not   included   in 

$1,124  70 

55  99 
2,721  24 


Gloucester  street,  between  Commonwealth 
avenue  and  Newbury  street,  setting  edge- 
stones  and  paving  gutters  :  — 

Labor     ....  $76  15 

Teaming  ...  63  08 

Flagging  .  .  .  16  16 

Earth      ....  11  66 


Harrison  avenue ,  between  East  Newton  street 
and  East  Chester  park,  resetting  edge- 
stones,  repaving  sidewalks,  and  covering 
round  stone  pavement  with  asphalt  pave- 
ment :  — 

Labor     .         .  .        $1,916  38 

Teaming 

Asphalt  pavement 

Blocks    . 

Gravel  and  sand 

Brick  and  cement 


Amount  brought  forward, 


2,426   62 


9,676  52 


3,901  93 


167  05 


146  25 

7,662  00 

396  27 

285  13 

50  54 

10,456  57 

$112,681  71 

8 
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Amount  brought  forward, 
Hereford     street,    between    Commonwealth 
avenue  and  Newbury  street,  grading  :  — 
Labor     ....  $55  35 


Teaming 
Crushed  stone 
Gravel    . 


368  77 

10  00 

6  49 


Huntington  avenue,  setting  out  new  trees 

Lancaster  street,  asphalt  pavement 

Lincoln  street,    between   Essex    and    Beach 

streets,     paving     with      small       granite 

blocks  :  — 

Labor     ....        $1,921  02 


Teaming 

1,058  50 

Blocks    . 

3,198  18 

Brick  and  cement    . 

264  70 

Flagging 

326  12 

Edgestone 

134  58 

Gravel  and  sand 

786  62 

Lumber 

42  38 

Marlborough  street,  between  Hereford  street 
and  West  Chester  park,  grading,  setting 
edgestones,  and  paving  gutters  :  — 

Labor     ....  $253  18 

1,030  62 

213  37 

28  85 


Teaming 
Flagging 
Gravel    . 


Marshall  street,  paving  with  small  granite 
blocks  :  — 

Labor     ....  $194  95 

Teaming  .  .  .  101  25 

Blocks    . 

Brick      . 

Flagging 

Gravel  and  sand 

Mercantile  street,  between  Clinton  and  South 
Market  streets,  grading,  furnishing  and 
setting  edgestones,  and  paving  with  small 
granite  blocks  :  — 

Labor     ....        $1,166  96 
Teaming  ...  288  50 


287 

44 

14 

86 

55 

77 

63 

18 

Amounts  carried  forward, 


12,681  71 


440  61 

10  00 

1,520  25 


7,732  10 


1,526  02 


717  45 


,455  46        $124,628  14 


Report  of  Sup't  or  Streets, 


Amounts  brought  forward, 
Blocks    . 
Brick 
Edge  stone 
Flawing 
Gravel  and  sand 


,455  46 
873  64 
140  88 
130  20 
108  91 
54  91 


$124,628  14 


Montgomery  street,  macadamizing  :  — 

Labor     ...  .  .  $75  44 


Teaming 
Crushed  stone 
Gravel    . 
Water    . 


110  25 

127  16 

41  36 

27  00 


Newbury  st.,  between  Dartmouth  street  and 
W.  Chester  park,  grading,  macadamizing, 
setting  edgestones  and  laying  crossings  :  — 


2,764  00 


381  21 


Labor     . 

$4,338 

89 

Teaming 

1,881 

05 

Blocks    .         .         .         . 

630 

04 

Flagging 

513 

63 

Crushed  stone  and  screen- 

ings   . 

2,260 

78 

Gravel  and  sand 

335 

56 

Earth      . 

655 

50 

Water    . 

10 

16 

10,625 

61 

\j  J. 

Park  square,  macadamizing  :  - 

Labor     . 

$306  8^ 

Teaming 

186 

75 

Crushed  stone 

380 

30 

Flagging 

12 

53 

Gravel    . 

97 

86 

Water    . 

2 

40 

986 

66 

Poplar  street,  asphalt  pavemei 

it  . 

m 

3,692 

40 

Repairing  macadamized  street 

s  :  — 

Labor     . 

.     $23,849 

73 

Teaming 

2,279 

79 

Steam-roller    . 

11 

94 

Crushed  stone  and  screenh 

igs,    1,647 

74 

Gravel    . 

1,217 

17 

Earth 

10 

09 

Water     . 

176 

64 

Setting  glass    . 

1 

80 

29,194 

90 

i/  \j 

Amount  carried  forward. 

$172,272 

92 

10 
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Amount  brought  forward, 

$172,272  92 

Kepairing  paved  streets  :  — 

Labor     . 

$9,996  52 

Teaming 

3,471  48 

Blocks    . 

4,714  58 

• 

Gravel    . 

5,973  37 

Earth 

12  35 

Cement  and  lumber 

128  99 

Cesspool  grate 

9  59 

24,306  88 

Repairing  sidewalks  :  — 

Labor 

$12,391  41 

Teaming 

5,310  00 

Gravel  and  sand 

3,628  80 

Brick 

3,897  88 

Lumber 

193  03 

Concrete 

33  80 

25,454  92 

Sidewalks  and  edgestones,  ne^ 

f,  not  included 

in  work  on  other  streets  :  — 

Labor     . 

$1,460  62 

Teaming 

251  38 

Brick      . 

1,659  61 

Blocks    . 

111  59 

Edgestone 

412  56 

Gravel  and  sand 

328  47 

A  99A    92 

Snow,  removing  and  levelling  same  on  pub- 
lic streets  :  — 

Labor     ....       $11,632  39 
Teaming  .         .         .  1,357  68 


Contract  work 


1,490  50 


in 


South  street,  grad 
Labor     . 
Teaming 
Gravel    . 
Earth     . 


Spring  street,  asphalt  pavement  . 

Tamworth  street,  paving  with  small  granite 
blocks  :  — 

Labor    ....  $345  89 

Teaming         .         .         .  160  00 


$106  54 

2 

68 

4 

80 

251 

25 

14,480  57 


365  27 
568  80 


Amounts  carried  forward, 


$505  89        $241,673  59 


Keport  of  Sup't  of  Streets, 


Amounts  brought  forward , 
Blocks   . 
Brick 
Edgestone 
Gravel  and  sand 


$505  89 

545  92 

42  90 

57  04 

133  78 


Tremont  street,  between  Winter  street  and 


Temple  place,  as 
Labor     . 


'Teaming 
Blocks  . 
Gravel  . 
Asphalt  pavement 


phalt  pavement :  — 

$75  91 

49  50 

52  32 

46  53 

1,355  75 


Tremont  street,  between  Lagrange  and 
Eliot  streets,  paving  with  small  granite 
blocks  :  — 

Labor     ....  $535  59 


Teaming 

177  25 

Blocks    . 

1,030  54 

Brick      . 

40  57 

Flagging 

147  90 

Gravel  and  sand 

115  67 

Cement 

3  90 

Tremont  street,  between  Concord  and  Lenox 
streets,  paving  with  small  granite  blocks  : — 

Labor     ....       $9,125  36 

2,211  00 
Blocks    . 
Brick 


Flagging 
Edgestone 
Gravel  and  sand 
Cement 
Water    . 


Warren  avenue,  macadamizing : 
Labor     . 
Teaming 
Crushed  stone 
Gravel   . 
Water    . 


Amount  carried  forward, 


11 

$241,673  59 


1,285  53 


1,580  01 


2,051  42 


4,320  02 

672  33 

1,964  39 

43  68 

2,406  58 

25  70 

2  08 

30,771 

14 

$293  37 

310  50 

576  92 

169  29 

76  00 

1,426 

08 

\Jyj 

$278,787 

77 

12 
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Amount  brought  forward, 
West  Canton  street,  macadamizing  :  — 

Labor     ....  $179  38 


$278,787  77 


Teaming 
Crushed  stone 
Gravel   . 
Water    . 


West  Chester  park,  macadamizing  . 

— 

Labor     .... 

$184  17 

Teaming 

104  00 

Crushed  stone 

336  80 

Gravel    .... 

155  83 

Water    .... 

22  00 

West! and  avenue,  macadamizing:  - 

Labor     .... 

$677  83 

Teaming 

133  89 

Crushed  stone  and  screen- 

ings   .... 

811  26 

Earth     .... 

3  23 

Lumber 

286  91 

131  25 

365  58 
94  26 
27  00 


West  Springfield  street,  macadamizing  :  — 
Labor     ....  $163  76 

Teaming  ...  70  00 

Crushed  stone  .  .  174  60 


Williams'  court,  contributed  by  the  City  as 
owner  of  real  estate  on  said  court,  toward 
the  cost  of  paving  with  asphalt  pave- 
ment 

Amount  expended  in  city  proper  and  charged 
to  appropriation  for  Paving 

Eoxbury. 

Albany,  Mall,  and  Dearborn  streets,  setting 
edgestones,  paving  gutters  and  sidewalks 


797  47 


802  80 


1,913  12 


408   36 


200  00 


$282,909   52 


and  macadamizing :  — 

* 

Labor    . 

$408  84 

Brick 

169   20 

Edgestone 

248  40 

Crushed  stone 

137  74 

Gravel   . 

226  72 

1,190  90 

Amount  carried  forward, 


$1,190  90 


Eeport  or  Sup't  of  Streets, 

Amount  brought  forward , 
Blue    Hill    avenue,    between   Warren    and 
Columbia  streets,  widening,  setting  edge- 
stones,     paving     gutters,     grading,     and 
macadamizing  :  — 


Blue  Hill  avenue,  between  Dudley  and  War- 
ren streets,  macadamizing  :  — 

Labor     ....  $566  90 

Teaming       '  .         .         .  531  25 

Crushed  stone         .  .  375  42 


Brookline    avenue,  grading  and  macadam- 
izing :  — 

Labor    .         .         .  .  $352  58 

Teaming          .          .  .  245  75 

Crushed  stone         .  .  122  22 


Cabot   street,  resetting   edgestones,  paving 
gutters    and    crossings,  and   macadamiz- 


ing 


Labor  . 
Teaming 
Blocks  . 
Brick 
Flagging 
Crushed  stone 
Gravel  and  sand 


Amount  carried  forward , 


.    13 

$1,190  90 


Labor     . 

$5,687  56 

Teaming 

1,250  49 

Blocks    . 

967  87 

Edgestone 

2,100  31 

Flagging 

64  25 

Crushed  stone 

875  76 

Gravel   . 

1,097  94 

Earth     . 

23  80 

Powder 

135  00 

Lumber 

22  20 

Iron        .          . 

16  52 

Cement  and  lime     . 

'20  35 

12,262  05 

1,473  57 


720  55 


$955  73 

569  82 

36  60 

77  18 

91  33 

1,047  12 

462  76 

$3,240  54 

$18,887  61 
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Amount  brought  forward ,  $18,887  61 

Chad  wick  and  Orchard  park  streets,  adjacent 
to  Orchard  park,  furnishing  and  setting 
edgestones,  paving  gutters  and  sidewalks, 
and  macadamizing :  — 


Labor     ....  $736  05 

132  88 

Blocks".  ...  12  60 

Brick     .         .         .  .  168  82 


Edge  stone 
Crushed  stone 
Gravel  and  sand 


210  73 
157  34 

184  32 


Cherry  and  Dove  streets,  furnishing  and  set- 
ting edgestones,  paving  gutters,  and  mac- 


adamizing :  — 


Labor     ....        $1,213  89 

230  13 
Blocks    . 
Edgestone 
Gravel    . 


18  90 

1,033  31 

304  63 


Conant  street,  furnishing  and   setting   edge- 
stones,   paving   gutters,  and    macadamiz- 


ing 


Labor     ....  $450  30 

133  50 
Edgestone 


"to 

Crushed  stone 
Gravel    . 


384  71 
145  79 
84  61 


Crawford    street,    grading   and    macadamiz- 


ing 


Labor     ....  $2,442  03 

Teaming          .         .         .  552  50 

Flagging          ...  195   19 
Crushed  stone   and  stone 

chips  ....  648  20 

Gravel    ....  234  70 


Crossings,  not   included  in    work  on   other 
streets  :  — 


Labor     ....  $331  17 

Teaming  .  .  .  56  25 

Blocks    ....  383  98 


1,602  74 


2,800  86 


1,198  91 


4,072  62 


Amounts  carried  forward,  $771  40  $28,562  74 


Kepoet  of  Sup't  of  Streets. 
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Amounts  brought  forward,  $771  40 

Flagging          .                   .  772  26 

Edgestone       .          .          .  8  81 

Gravel    .          .          .          .  9  67 


Edgewood  street,  paving  sidewalks  :  — 


Labor     . 
Brick 
Gravel    . 


$75  58 

135  14 

16  72 


Fences   and   plank-walks,    not  included    in 
work  on  other  streets  :  — 

Labor     ....  $258  33 

Lumber  and  nails     .          .  941  26 


Francis  street,  plank- walk  :  — 

Labor     .... 
Lumber 

$49  63 
163  37 

Geneva  avenue,  rebuilding  culvert 

Labor     .... 
Teaming 

$124  40 
9  00 

George  street,  grading  :  — 

Labor     .... 

Teaming 

Crushed  stone 

Gravel    .... 

$382  50 

198  75 

50  62 

3  85 

Howard  street,  between  Hampden  and 
Gerard  streets,  furnishing  and  setting 
edgestones,  paving  sidewalks,  and  paving 
roadway  with  small  granite  blocks  :  — 

Labor 
Teaming 
Blocks    . 
Brick      . 
Edgestone 
Flagging 
Crushed  stone 
Gravel    . 
Lumber 


Amount  carried  forward, 


$28,562  74 


1,562  14 


227  44 


1,199  59 


213  00 


133  40 


635  72 


96  25 

1,852  38 

381  25 

541  24 

47  68 

7  78 

603  81 

33  23 

4,620  22 

$37,154  25 
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Amount  brought  forward, 
Howland  street T  furnishing  and  setting  edge- 
stones,  paving  gutters  and  sidewalks,  and 


$37,154  25 


macadamizing :  — 
Labor 
Teaming 
Blocks    . 
Brick 
Edgestone 
Crushed  stone 
Gravel    . 
Lumber 
Water    . 
Setting  glass  . 


$598 

156 

209 

253 

323 

149 

146 

8 

7 

3 


22 

75 

07* 

46 

86 

38 

29 

61 

00 

00 


Minden  street,  grading  :  — 

Labor     . 

$121  38 

Teaming 

3  38 

Crushed  stone 

9  74 

Earth 

308  17 

Moreland  street,  furnishing 

:  and  setting  edge- 

stones,  paving  gutters  ai 

ad  sidewalks  :  — 

Labor     . 

$969  00 

Teaming 

240  63 

Blocks    . 

24  32 

Brick 

437  32 

Edgestone 

537  43 

Crushed  stone 

113  75 

Gravel    . 

208  80 

Lumber 

18  41 

Norfolk  avenue,  macadami 

zing :  — 

Labor     . 

$191   62 

Teaming 

249  50 

Crushed  stone 

887  83 

Gravel     . 

*325  05 

Oakland  and  Thornton  streets,  paving  side- 
walks :  — 

Labor     ....  $255  05 

Brick      ....  183  85 

Gravel    ....  37  19 

Lumber  .         .         .  13  03 


1,855  64 


442  67 


2,549  66 


1,654  00 


489  12 


Amount  carried  forward, 


$44,145  34 


Report  of  Sup't  of  Streets, 

Amount  brought  forward, 
Palmer  street,  between  Harrison  avenue  and 
Eustis  street,  paving  with  small  granite 
blocks  :  — 

$891  73 

169  50 

2,573  05 

3  64 

219  43 

112  92 

407   22 

1  30 


Labor     . 
Teaming 
Blocks    . 
Edgestone 
Flagging 
Crushed  stone 
Gravel  and  sand 
Cement 


Parker  Hill    avenue,    grading    and   gravel- 


ling : 


Labor  . 
Teaming 
Crushed  stone 


$2,585  01 
1,325  75 
1,510  98 


Prentiss  street,  resetting  edgestones,  repay- 
ing gutters,  and  macadamizing  :  — 

Labor     ....  $193  57 

262  75 

41  22 

Gravel  .         .         .  121  33 


Teaming 
Flagging 


Repairing  sidewalks :  — 

Labor     . 

Teaming 

Brick 

Sand 

Earth      . 

Concrete 

Repairing  streets  :  — 
Labor     . 
Teaming 
Crushed  stone 
Gravel   . 
Earth 
Lumber 
Cement 
Setting  glass 


Amount  carried  forward, 


17 
145  34 


4,378  79 


5,421  74 


$693  18 

75  40 

376  98 

971  25 

62  00 

90  43 

2,269  24 

0,608  78 

6,907  41 

. 

2,865  71 

768  19 

7  21 

1  50 

32  50 

4  25 

21,195  55 

$78,029  53 
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Amount  brought  forward, 


Retaining-walls :  — 
Labor     . 
Cement 


$105  84 
6  50 


Rockland  avenue,  furnishing  and  setting 
edgestones,  paving  gutters,  and  macad- 
amizing :  — 

Labor     . 

Teaming 

Blocks    . 

Edgestone 

Crushed  stone 

Gravel    . 


in  work  on  other  streets  : 
Labor     . 
Teaming 
Blocks    . 
Brick 
Edgestone 
Gravel  and  sand 
Lumber 


Snow,  removing  and  levelling  same  on  pub- 
lic streets  :  — 

Labor     ....        $2,066  55 
Teaming  ...  500  62 


$456 

48 

192 

35 

9 

45 

327 

23 

48 

67 

83 

63 

v,  not  included 

$1,474  76 

312 

06 

49 

96 

893 

90 

902 

76 

394 

83 

1 

87 

Swett  street,  grading : 
Labor     . 
Earth 


$139  24 

282  08 


Vale  street,  furnishing  and  setting  edge- 
stones,  paving  gutters,  grading  and  mac- 
adamizing :  — 
Labor  . 
Teaming 
Blocks  . 
Brick  . 
Edgestone 
Gravel    . 


Amount  carried  forward, 


$78,029  53 


112  34 


1,117  81 


4,030  14 


2,567  17 


421  32 


$530  68 

173  09 

3  94 

5  65 

105  06 

188  77 

1,007  19 

$87,285  50 

Report  of  Sup't  of  Streets, 

Amount  brought  forward, 
Vernon  street,  macadamizing  :  — 

Labor     ....  $159  36 

Teaming          .          .          .  283  75 

Gravel   ....  100  32 

Lumber           .          .          .  8  34 


Walnut  avenue,  between  Rockland  and  Bain- 
bridge  streets,  paving  sidewalks  :  — 

$439  94 

423  45 

17  20 

61  49 

8  00 


Labor     . 
Brick      . 
Edgestone 
Gravel    . 
Lumber 


Ward  street,  gravelling 
Labor 


Teaming 


$367  35 
288   12 


Warren  street,  between  Wabon  street  and 
Blue  Hill  avenue,  furnishing  and  setting: 
edgestones,   paving   gutters,    and  macad- 


amizmg :  — 

Labor 

$1,360  82 

Teaming 

374  73 

Blocks   . 

201   62 

Flagging 

142  25 

Edgestone 

833  36 

Crushed  stone 

61  60 

Gravel   . 

270  65 

Lumber 

20  95 

Warren  and  Washington  streets,  between 
Blue  Hill  avenue  and  Columbia  street, 
furnishing  and  setting  edgestones,  paving 
gutters   and   sidewalks,    and    macadamiz- 


ing 


Labor     . 
Teaming 
Blocks   . 
Brick 
Edgestone 
Gravel   . 


19 

$87,285  50 


551  77 


950  08 


655  47 


3,265  98 


Amount  carried  forward. 


L,414  01 

333  13 

336  27 

458  59 

954  76 

378  40 

3,875  16 

$96,583  96 
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Amount  brought  forward ', 
Washington  street,  between  Champney  place 
and   Williams   street,    widening   and   re- 
paving  :  — 

Labor    ....  $226  21 

Teaming         ...  22  50 

Blocks  ....  145  89 

Brick     ....  89  13 

Gravel  and  sand      .  .  34  97 

Earth     .         .         .         .  17  85 


$96,583  96 


Washington    street,    between    Dudley    and 
Bartlett  streets,  paving  sidewalks  :  — 
Labor    ....  $326  91 

46  75 
195  71 


Teaming 
Brick  . 
Gravel  . 


62  72 


Wayne    street,    grading     and    macadamiz- 


ing 


Labor  . 
Teaming 
Gravel  . 


$659  75 

235  50 

68  23 


Weston  street,  between  Cabot  and  Warwick 
streets,  building  retaining- wall,  grading 
and  laying  crossing  :  — 


536  55 


632  09 


963  48 


Labor    .... 

$11  13 

Teaming 

265  00 

Flagging 

35  97 

Edgestone 

10  84 

Paid  for  building  retain- 

ing-wall 

525  00 

847 

94 

Whitney  street,  macadamizing  : — 

vJTt  5 

1/  :x 

Labor    .... 

$166  85 

Teaming 

312  25 

479 

10 

Wilmont  street,  paving  sidewalks  : 



tI  i/ 

JL  \J 

Labor     .... 

$22  55 

Teaming 

7  50 

Brick     .... 

29  50 

Edgestone 

44  40 

Gravel  .... 

10  73 

114 

68 

\j\j 

Amount  carried  forward, 

$100,157 

80 

Report  of  Sup't  of  Streets. 

Amount  brought  forward, 
Windsor       street,      resetting      edgestones, 
repaying     gutters     and     sidewalks,    and 
macadamizing :  — 

Labor    . 
-  Teaming 

Blocks   . 

Brick     . 

Gravel  . 

Woodbine  street,  paving  sidewalks  : 
Labor  . 
Teaming 
Brick  . 
Gravel  . 
Lumber 


$512  87 

103 

25 

22 

84 

32 

64 

222 

55 

$821 

99 

12 

02 

896 

20 

116 

78 

16 

00 

21 
,157  80 


894  15 


1,862  99 


Amount  expended  in  Roxbury,  and  charged 
to  appropriation  for  Paving 

South  Boston. 

A  street,  between  New  York  &  New  Eng- 
land Railroad  and  Congress  street,  paving 
with  small  granite  blocks  :  — 

Labor     ....        $1,555  20 
Teaming  .  .  .  271   12 

Gravel  .         .         .         .  360  70 


)lton   street,  between   F  and 

Dorchester 

streets,    grading,    furnishing 

and  setting 

edgestones,  paving  gutters  and  sidewalks, 

and  gravelling :  — 

Labor     .         . 

$1,355  96 

Teaming 

340  75 

Brick     .... 

313  78 

Edgestone 

870  90 

Gravel  and  sand 

96  00 

Lumber 

27  77 

)ston  street,  macadamizing  :  — 

Labor     . 

$378  64 

Teaming 

103  82 

Steam-roller  . 

107  45 

$102,914  94 


187  02 


3,005  16 


Amounts  carried  forward , 


$589  91 


$5,192  18 
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Amounts  brought  forward, 
Stone  chips    . 
Gravel  . 


$589  91 

90  35 

557  37 


Crossings,  not   included  in  work  on  other 
streets  :  — 

Blocks   ....  $187  64 


Flagging 
Gravel  . 

D  street,  macadamizing 
Labor    . 
Teaming 
Crushed  stone 
Gravel  . 
Setting  glass  . 


294  60 
12  25 


$433  17 

430  75 

136  00 

68   00 

2  35 


Dorchester  street,  between  Dorchester  ave- 
nue and  Old  Colony  Eailroad  bridge, 
removing  wooden  pavement,  resetting 
edgestones,  paving  gutters  and  crossings, 
repaving  sidewalks,  and  macadamizing: 


Labor     .... 

$2,814  36 

Teaming 

874  25 

Blocks  .... 

1,763  78 

Crushed  stone   and  chips 

618  30 

Gravel  .... 

308  44 

East  Eighth  street,  between  Dorchester  and 
Lowland  streets,  resetting  edgestones,  re- 
paving  gutters,  macadamizing,  and  paving 
sidewalks :  — 

Labor    ....  $962  37 


Teaming 

204 

23 

Brick     . 

455 

QQ 

Edgestone 

6 

88 

Gravel  and  sand 

137 

74 

East  Eighth  street,  between  C 

>ld  Harbor  and 

G  streets,  macadamizing :  - 

Labor     . 

$183 

31 

Teaming 

180 

25 

Crushed  stone 

82 

00 

Gravel  . 

16 

00 

55,192  18 
1,237  63 


494  49 


1,070  27 


6,379  1.3 


1,766  88 


461  56 


Amount  carried  forward, 


$16,602  14 


Keport  or  Sup't  of  Streets. 

Amount  brought  forward , 
East  Eighth  street,  between  H  and  I  streets, 

paving  sidewalks  :  — 

Labor     ....  $49  63 

Brick     .         .         .         .  184  74 

Gravel   ....  33  47 


East  Fifth  street,  between  G  and  H  streets, 
grading :  — 

Labor     ....  $254  10 

25  00 


Teaming 


East  Fifth  street,  between  O  and  P  streets, 
furnishing  and  setting  edgestones,  paving 
gutters  and  sidewalks,  and  macadamizing  : 
Labor    ....        $1,261  56 


Teaming 
Brick      . 
Edgestone 
Gravel  and  sand 
Lumber 


East  First  street,  between 
grading  and  gravelling : 
Labor    . 
Teaming 
Gravel  .         . 


405  25 
360  16 
356  12 
191  00 
26  79 

P  and  Q  streets, 

$484  19 
568  50 
380  00 


East  Fourth  street,  between  Dorchester  and 
Atlantic  streets,  paving  with  small  granite 
blocks : — 

Labor    ....  $997 

371 


Teaming 
Blocks   . 
Brick 
Flagging 
Gravel  and  sand 


1,017 
116 

248 
201 


17 
75 
12 

44 
93 
53 


East  Fourth  street,  between  L  and  N  streets, 
paving  with  small  grauite  blocks  :  — 
Labor     ....        $1,446  13 
Teaming         .         .         .  551  13 

Blocks  ....  2,425  40 

Brick     ....  152  91 


23 

,602  14 


267  84 


279  10 


2,600  %% 


1,432  69 


2,952  94 


Amounts  carried  forward, 


,575  57 


$24,135  59 
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Amounts  brought  forward,  $4,575  57      $24,135  59 

Flagging         .  .  .  15  36 

Gravel  and  sand      .  .  191  95 

4,782  88 


East  Ninth  street,  between  K  and  L  streets, 
paving  gutters  and  gravelling  :  — 

Labor         ....  $215  67 

Teaming    .                   .          .  96  25 

Gravel       ....  20  00 


East  Second  street,  between  P  and  Q  streets, 
grading  and  gravelling  :  — 

Labor        ....  $870  06 

Teaming    ....  589  50 

Gravel       ....  132  00 


East  Third  street,  between  G  and  H  streets, 
macadamizing : — 

Labor         ....  $752  63 

Teaming    ....  326  50 

Gravel       ....  100  00 


Emerson  street,  between  H  street  and  East 
Broadway,  resetting  edgestones,  repaving 
gutters,  paving  sidewalks,  and  macadamiz- 
ing:— 

Labor         ....  $155  31 

Teaming    ....  65  00 

Brick         ....  137  98 

Gravel  and  sand  .         .  30  28 


F    street,    between    West    Sixth  and  West 
Eighth  streets,  gravelling :  — 

Labor         ....  $442  03 

Teaming    ....  295  50 

Gravel       ....  68  00 

Setting  glass      ...  1  00 


Fences  and  plank- walks,  not  included  in  work 
on  other  streets  :  — 

Labor         .         .         .         .  $809  76 

Teaming    ....  77  50 


331  92 


1,591  56 


1,179  13 


388  57 


806  53 


Amounts  carried  forward,  $887  26     $33,216  18 


Report  of  Sup't  of  Streets. 
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Amounts  brought  forward, 
Lumber  and  nails 


Painting 


$887  26 

$33,210  18 

755  94 

143  37 

1,780  57 

Gold  street,  between  F  and  Dorchester  streets, 
removing  wooden  pavement,  resetting  edge- 
stones,  paving  gutters,  repaying  sidewalks, 


and  macadamizing :  - 
Labor 
Teami  ng    . 
Gravel 
Setting  glass 


M  street,    between    East    Seventh    and   East 

Ninth  streets,  furnishing  edgestones  :  — 

Labor         .         .         .         .  $11  93 

Teaming     .  .  .  .  4  02 

Edgestone  ...  224  83 


$314 

73 

159 

00 

52 

00 

1 

00 

Preble  street,  between  Dorchester  avenue  and 
Rogers  street,  furnishing  and  setting  edge- 
stones,  paving  gutters  and  sidewalks,  and 
macadamizing :  — 

Labor 

Teaming    . 

Blocks 

Brick 

Edgestone 

Gravel  and  sand 

Stone  chips 

Repairing  sidewalks  :  — 
Labor 
Teaming     . 
Brick 
Sand  . 

Repairing  streets  :  — 
Labor 
Teaming 
Blocks 

Gravel  and  sand 
Cement 
Setting  glass 


Amount  earned  forward, 


526  73 


240  78 


$932  37 

- 

367  92 

144  06 

184  03 

462  46 

180  24 

58  52 

2,329 

f\() 

uu 

H,916  46 

173  74 

915  98 

1,352  75 

. 

4,358 

93 

Ll,339  45 

4,057  37 

846  QS 

1,066  54 

12  75 

2  60 

17,325 

39 

$59,784 

18 
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Amount  brought  forward, 
Sidewalks  and  edgestones,  new,  not  included 


in  work  on  other  streets  :  — 
Labor         .  .  . 

Teaming     . 
Brick 
Edgestone 
Sand 


$293 

82 

588 

300 

161 


67 
10 
65 
76 
47 


Snow,  removing  and  levelling  same  on  public 
streets  :  — 

Labor         ....        $2,093  26 
Teaming    ....  5  00 


Tudor  street,  between  E  and  F  streets,  furnish- 
ing and  setting  edgestones,  paving   gutters 
and  sidewalks,  and  macadamizing  :  — 
Labor         ....  $690 

265 
Blocks 


Edgestone 
Gravel  and  sand 
Lumber 
Brick 


165 

433 

45 

5 

141 


44 
75 
13 

46 
00 
83 
55 


West  Fifth  street, 

between 

B  and  C  streets, 

resetting  edgestones, 

repaving  gutters,  i 

ind 

paving  sidewalks 

:  — 

Labor 

. 

$505  30 

Teaming    . 

. 

268 

50 

Brick 

. 

125 

00 

Edgestone 

. 

27 

53 

Gravel  and  sar 

id 

between 

106 

91 

West  Fifth  street, 

Dorchester  and  F 

streets,  macadamizing 

i  — 

Labor 

. 

. 

.               ijpZDO 

11 

Teaming    . 

. 

. 

81 

75 

Gravel 

• 

• 

33 

47 

West  First  street,  between  New  York  &  New 
Railroad  and  E   street,  furnishing 


England 

and  setting  edgestones 


Labor 
Teaming 


$495 
106 


82 
97 


$59,784  18 


Amounts  carried  forward, 


1,426  65 


2,098  26 


1,747  16 


1,033  24 


370  33 


$602  79      $66,459  82 


Keport  of  Sup't  of  Streets. 


Amounts  brought  forward , 


Edgestone 
Gravel 


$602  79 

840  78 

4  00 


West  Fourth  street,  between  Dorchester  and  F 
streets,  resetting  edgestones,  repaying  side- 
walks, and  paving  roadway  with  small  granite 
blocks  :  — 


Labor 

$1,593  04 

Teaming    . 

665  75 

Blocks        . 

2,496  12 

Brick          . 

142  37 

Flagging    . 

38  79 

Gravel  and  sand 

372  05 

West  Sixth  street,  between  C  and  D  streets, 
paving  with  small  granite  blocks  :  — 

Labor         .         .         .         .  $994  13 

347  00 

2,646  81 

4  04 

139  91 


Teaming 
Blocks 
Flagging 
Gravel 


West  Sixth  street,  between  C  and  F  streets, 
furnishing  and  setting  edgestones,  paving 
gutters  and  sidewalks  :  — 

Labor         ....        $1,466  57 

717   Q8 
Brick  .  .  .  .  421   60 

825  03 

222  00 


Edgestone 
Gravel  and  sand 


West  Third  street,  between  A  and  B  streets, 


macadamizing :  - 

Labor 
Teaming    . 
Gravel 


$193  52 

164  50 

24  00 


Amount  expended  in  South  Boston  and  charged 
to  ajDpropriation  for  Paving 


27 
$66,459  82 

1,447  57 


5,308  12 


4,131  89 


3,652  88 


382  02 


1,382  30 
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East  Boston. 

Bennington  street,  macadamizing  :  — 

Labor         ....  $204  50 

Teaming    .          .          .          .  4  50 

Gravel        ....  26  10 


Border   street,    between    Eutaw 

and   Condor 

streets,  macadamizing :  — 

Labor         .... 

$405  79 

Teaming    .... 

33  75 

Brooks  street,  macadamizing  :  — 

Labor         .... 

$207  67 

Teaming    .... 

13  50 

Gravel       .... 

rk 

57  60 

Crossings,    not    included    in   wo: 

on   other 

streets  :  — 

Labor         .... 

$80  98 

Teaming    .          .          .          ., 

15  00 

Flagging    .... 

51  11 

Gravel       .... 

18  70 

Eutaw  street,  between  Border  and  Meridian 
streets,  resetting  edgestones,  paving  gutters 
and  sidewalks  :  — 

Labor         ....  $291  95 

Teaming    .          .          .          .  15  00 

Brick          ....  179  59 

Gravel       ....  23  10 


Eutaw  street,  between  Meridian  and  Brooks 
streets,  resetting  edgestones,  repaving  gut- 
ters and  sidewalks  :  — 

Labor         ....  $545   17 

Teaming    ....  28  75 

Gravel       ....  64  90 


Fences  and  plauk-walks,  not  included  in  work 
on  other  streets  :  — 

Labor         ....  $63  42 

Lumber  and  nails        .  .  112  25 


$235  10 


499  54 


278  77 


165  79 


509  64 


638  82 


175  67 


Amount  carried  forward,  $2,503  33 


Keport  of  Sup't  of  Streets. 


29 


Amount  brought  forward, 

$2,503  33 

Havre  street,  macadamizing  :  — 

Labor         .          .          ... 

$144  01 

Teaming    . 

6  75 

Gravel       .... 

37  80 

188  56 

Lamson  street,  macadamizing  :  — 

Labor         .... 

$44  34 

Gravel       .... 

58  41 

109    75 

Lexington  street,  between  Meridian  and  Brooks 
streets,  resetting  edgestones,  repaving  gut- 
ters and  sidewalks  :  — 

Labor         .  .  .  .        $1,242  23 

Teaming    .         .         .         .  79  25 

Gravel       ....  105  70 

Setting  glass       ...  2  00 


Liverpool    street,    resetting    edgestones    and 
repaving  gutters  :  — 

Labor         ....  $229  64 


Teaming 

•                   •                   •                   • 

7  50 

Gravel 

•                   •                   •                   • 

macadamizing :  — 

118  80 

London  street, 

Labor 

.... 

$333  10 

Teaming 

.... 

9  00 

Gravel 

between  Bennington 

75  10 

Marion  street, 

and  Sara- 

toga  streets, 

macadamizing :  — 

Labor 

•                   •                   •                   • 

$508  55 

Teaming 

•                   •                   •                   • 

11  25 

Gravel 

•                   •                   •                   • 

81  00 

Maverick   square,  paving  with   small    granite 
blocks  :  — 

Labor         ....        $2,793  89 

Teaming    ....  555  75 

Blocks 

Brick 

Edgestone 

Flagging    . 

Gravel 

Ferry  tickets 


A mou nt  carried  fo rward , 


1,429  18 


355  94 


417  20 


600  80 


5,929  23 

102  73 

4  22 

518  22 

470  88 

8  00 

10,382  92 

$15,980  68 
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Amount  brought  forward, 
Maverick  street,  between  Cottage  and  Jeffries 
streets,  gravelling :  — 

Labor        .  .  .  $461    68 

Gravel       ....  225  00 


$15,980  68 


Meridian  street,  between  White  and  Condor 
streets,  gravelling :  — 

Labor         ....  $200  57 

Teaming    .          .          .          .  16  50 

Gravel       ....  29  70 


Meridian  street,  between  White  and  Condor 
streets,  brick  sidewalk  :  — 

Labor         ....  $75  41 

Brick         .         .         .         .  251  92 

Gravel       .          .          .          .  29  70 


Princeton  street,  between  Putnam  and  Prescott 
streets,  gravelling :  — 

Labor         .         .         .         .  $210  94 

Teaming    .  .  .  .  6  75 

Gravel       ....  66  60 


Putnam  street,  gravelling 

Labor 
Teaming    . 
Gravel 

Repairing  sidewalks  :  — 

Labor 

Teaming    . 

Brick 

Sand  and  gravel 

Earth 

Repairing  streets  :  — 

Labor 
Teaming    . 
Gravel 
Ferry  tickets 


Amount  carried  forward, 


686  68 


246  77 


357  03 


$95  03 

2  25 

17  10 

114 

38 

$900  72 

-L  J.  rt 

tj\j 

356  34 

316  45 

293  32 

56  00 

1,922 

83 

£6,328  14 

456  91 

160  48 

32  00 

6,977 

53 

Okj 

$26,570 

19 
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Amount  brought  forward,  $26,570  19 

Saratoga  street,  between  Bremen  and  Wads- 
worth  streets,  furnishing  and   setting  edge- 
stones,  paving  gutters  and  sidewalks  :  — 
Labor         .         .         .         .        $2,893  88 
Teaming    ....  284  25 

Brick  ....  1,371  38 

Edgestone  .  .  .  1,494  42 

Gravel  and  sand  .  .  481  88 

Cement      .         .         .         .  5  40 

6,531  21 


Shelby  street,  grading,  gravelling,  and  granite- 


block  crossings  :  - 
Labor 
Teaming    . 
Edgestone 
Gravel 


$796  86 

113  25 

43  36 

408  16 


Sidewalks,  new,  not  included  in  work  on  other 
streets  :  — 

Labor         ....  $11  36 

Brick         ....  25  00 

Gravel       .  4  40 


Snow,  levelling  same  on  public  streets  :  — 
Labor    ....... 

Sumner   street,    between    Border    street   and 
Eastern  Railroad,  paving  with  small  granite 
blocks  :  — 
Labor 


Trenton  street,  between  Marion  and  Brooks 
streets,  resetting  edgestones,  and  repaving 
gutters  and  sidewalks  :  — 

Labor        ....  $646  85 

Teaming    ....  33  25 


Gravel  and  sand 


42  90 


1,361  63 


40  76 


1,253  QS 


UttUUl                      ... 

Teaming    . 

1,039  75 

Blocks 

8,068  60 

Brick 

479  76 

Edgestone 

136  96 

Flawing  . 

1,200  63 

Gravel  and  sand 

1,015  68 

17,283  58 

723  00 


Amount  earned  forward, 


$53,764  05 
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Amount  brought  forward, 
Trenton    street,    between   Brooks   and   Eagle 
streets,  gravelling :  — 

Labor         ....  $424  83 

Teaming    .  .  .  .  16  50 

4  00 


Setting  glass 


Amount  expended  in  East  Boston,  and  charged 
to  appropriation  for  Paving 


$53,704  05 


445  33 


$54,209  38 


Dorchester. 

Adams  street,  between  Pierce  avenue  and  Mi  not 
street,  widening,  grading,  underdraining, 
furnishing  and  setting  edgestones,  paving 
gutters ,  and  macadamizing  :  — 


Labor 

$2,544  QQ 

Teaming    . 

1,306  47 

Steam-roller 

95  51 

Edgestone 

1,400  27 

Gravel       . 

365  01 

Crushed  stone    . 

2,859  98 

Cement 

2  60 

Ashmont  street,  grading  and  macadamizing  :  — 
Labor        .         .  '       .         .  $534  32 

Teaming    ....  328  46 


Blue  Hill  avenue,  plank-walk  :  — 
Labor         .... 
Lumber  and  nails 


$81  83 
286  37 


and 


Blue  Hill    avenue,    grading,    gravelling, 
paving  gutters  :  — 

Labor        ....        $1,379  78 
Teaming    .  .  .  .  1,193  00 

Gravel       .         .         .         .  508  57 


Boston  street,  macadamizing  :  — 
Labor 
Teaming    . 
Steam-roller 
Crushed  stone 
Stone  chips 
Gravel 


$726  61 
532  59 
115  42 
219  06 
556  45 
159  18 


8,574  50 


862  78 


368  20 


3,081  35 


2,309  31 


Amount  carried  forward, 


15,196  14 
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Amount  brought  forward, 
Bowdoin  street,  between  Olney  and  Bellevue 
streets,  grading,  furnishing  and  setting 
edgestones,  paving  gutters,  macadamizing, 
building  retaining-walls,  culverts,  cesspools, 
and  fences  :  — 


,196  14 


Labor 

$6,753  53 

Teaming    . 

1,527  98 

Blocks 

986  64 

Edgestone 

1,670  77 

Gravel 

386  40 

Powder 

145  99 

Drain-pipe 

186  60 

Brick 

38  00 

Cement 

12  75 

Cesspool  grates 

17  51 

Stock,  and  carpenters'  work 

on  steps 

.                         59  52 

Use  of  derrick 

13  75 

Setting  glass 

75 

11,800  19 

Columbia  street,  between  Washington  street 
and  Blue  Hill  avenue,  widening,  grading, 
furnishing  and  setting  edgestones,  paving 
gutters,  and  macadamizing  :  — 

Labor         ....        $2,771  53 

Teaming     ....  1,018  25 

Steam-roller 

Blocks 

Brick 

Edgestone 

Crushed  stone     . 

Gravel  and  sand 

Powder 

Cement  and  lime 

Cesspool  curbs  . 


79  60 

1,046  51 

131  74 

1,680  04 

239  34 

402  70 

21  87 

16  15 

3  11 


Crossings 


not 
streets  :  — 
Labor 
Teaming 
Blocks 
Flagging 
Gravel 


included    in    work 


)n    other 

$174  76 

65 

36 

121 

26 

373 

00 

4 

55 

7,410  84 


738  93 


Amount  carried  forward, 


$35,146  10 
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Amount  brought  forward, 
il verts,    not    included    in 

i 

work    on    other 

535,146  10 

streets  :  — 

Labor 

$836  97 

Teaming     . 
Stone 

69  94 

112  27 

Drain-pipe 
Cesspool  grates  . 
Lumber  and  nails 

317  70 
96  28 
69  08 

Cement 

1  30 

1    502    Si. 

DeWolf  street,    furnishing    and  setting  edge- 
stones,  paving  gutters,  and  macadamizing  :  — 
Labor         ....  $320  43 


Teaming 
Edgestone 
Flagging 
Gravel 


Dickens  street,  grading  :  — 
Labor 
Teaming    . 


146  58 

512  23 

43  24 

48  00 


$479  94 
1,492  72 


Dix  street,  furnishing  and  setting  edgestones, 
and  macadamizing :  — 


paving  gutters. 


1,070  48 


1,972  66 


Labor         .... 

$1,863  15 

Teaming    .... 

425  37 

Steam-roller 

63  68 

Edgestone 

1,986  57 

Flagging    . 

42  03 

Stone  chips 

570  88 

Gravel        .... 

228  00 

5,179 

68 

Fences  and  plank-walks,  not  included  in  work 

on  other  streets  :  — 

Labor         .... 

$561  56 

Teaming    .... 

38  92 

Lumber     .... 

1,469  69 

Nails,  iron,  paint,  and  lead  . 

188  37 

2,258 

54 

t/Tt 

Greenwich  street,  grading  :  — 

Labor         .... 

$347  48 

Teaming    .... 

648  25 

Earth 

540  28 

1,536 

01 

\J  A 

Amount  carried  forward, 


,667  01 
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Amount  brought  forward , 
King  street,  between  Adams  street  and  Dor- 
chester avenue,  furnishing  and  setting  edge- 
stones,  paving  gutters,  and  gravelling  :  — 

Labor 
Teaming    . 
Steam-roller 
Edgestone 
Crushed  stone 
Gravel 

King  street,  between  Adams  and  Train  streets, 
grading :  — 

Labor         ....  $342  90 

Teaming     .         .         .         .  55  00 


1,573 

63 

559 

73 

23 

88 

928 

85 

12 

62 

88 

00 

Mather  street,    furnishing    and    setting    edge- 
stones,  paving  gutters,  and  macadamizing  : — 

Labor         ....        $1,387  04 

Teaming    ....  550  38 

Steam-roller 

Brick 

Edgestone 

Stone  chips 

Gravel 

Melville  avenue,  furnishing  and  setting  edge- 
stones,  paving  gutters,  and  macadamizing  : — 

Labor         ....  $269  12 

Teaming    .          .          .          .  133  76 

Edgestone           ...  347  10 

Gravel        .         .         .         .  36  00 


Mill  street,  sluiceway,  repairing  tide  gates  :  — 

Labor         ....  $85  85 

Lumber  and  nails        .         .  14  34 

Rubber  boots,  etc.       .  .  22  03 


Milton  avenue,  grading  : 
Labor 
Teaming     . 
Powder 


35 

667  01 


3,186  71 


397  90 


39  80 

147  04 

[,808  75 

367  75 

304  00 

4.604  76 

785  98 


Amount  carried  forward, 


$951  65 
373  46 

21  88 

1,346  99 

$59,111  57 
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Amount  brought  forward, 
Mount  Vernon  street,  furnishing  and 
edgestones,  and  paving  gutters  :  — 

Labor 

Teaming     . 

Blocks 

Edgestone 

Gravel 


$59,111  57 


setting 


Neponset    avenue, 
pools  :  — 
Labor 
Teaming     . 
Covering  stone 
Stone  chips 
Gravel 
Brick 
Drain-pipe 
Cement 
Cesspool  curbs 
Cesspool  grates 


,241 
230 

108 

,553 

65 


88 
75 
40 
49 
41 


building 


drain  and    cess- 


,404 

189 

732 

807 

48 

99 

10 

20 

18 

49 


86 
77 
06 
83 
00 
00 
50 
80 
67 
87 


New  Seaver  street,  grading,  macadamizing, 
furnishing,  and  setting  edgestones,  and 
paving  gutters  :  — 

Labor        ....        $1,098 

428 
23 


Teaming    . 
Steam-roller 
Edgestone 
Crushed  stone 
Gravel 


North   avenue. 


862 

25 

246 


14 
01 

88 
48 
02 
76 


furnishing 


and   setting- 


edge- 


stones, paving  gutters,  and  sidewalks,  and 


macadamizing 
Labor 
Teaming    . 
Steam-roller 
Brick 
Edgestone 
Gravel  and  sand 


Kepairing  streets  : 
Labor 
Teaming    , 


$716 

121 

47 

303 

416 

76 


69 
47 
75 
89 
01 
35 


16,982 
3,983 


64 
41 


3,199  93 


4,381 


36 


2,684  29 


1,682  16 


Amounts  carried  forward, 


$10,966  05     $71,059  31 
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Amounts  brought  forward,  $10,966  05 

Brick         /       .         .  .  27  80 

Gravel       .          .         .  .  570  91 

Crushed  stone    .          .  .  762  41 


River  street,  furnishing  and  setting  e 
paving  gutters,  macadamizing, 
retaining-walls  and  fences  :  — 

Labor 
Teaming    . 
Steam-roller 
Blocks 
Edge  stone 
Crushed  stone 
Stone  chips 
Gravel 
PoAvder 
Cement 
Cesspool  curbs 
Cesspool  grates 
Setting  glass 


Sidewalks  and  edgestones,  new,  not  included 
in  work  on  other  streets  :  — 

Labor        ....  $711  84 

Teaming    ....  856  76 

Blocks       ....  138  30 

Brick        ....  290  20 

Edgestone          .          .          .  611  42 

Gravel  and  sand         .          .  97  76 


dgestones, 

build 

ing 

$6,554 

62 

1,627 

00 

254 

70 

1,508 

75 

2,078 

69 

930 

23 

399 

99 

132 

86 

69 

38 

5 

20 

12 

45 

59 

85 

7 

25 

Snow,  removing  and  levelling  same  on  public 
streets  :  — 

Labor        ....        $1,028  53 
Teaming    ....  468  43 


Trull  street,  furnishing  and  setting  edgestones, 
paving  gutters,  and  macadamizing  :  — 
Labor        .         .         .         .        $1,196  48 

423  37 

.    .  1,042  31 

80  00 


Teaming  . 
Edgestone 
Gravel 


Earth 


24-  93 


37 

$71,059  31 

12,327   17 


13,640  97 


2,706  28 


1,496  96 


2,767  09 


Amount  carried  forward, 


3,997  78 


38 


City  Document  No.  48. 


Amount  brought  forward, 

Ware  street,  furnishing  and  setting  edge- 
stones,  paving  gutters,  grading  and  macad- 
amizing :  — 

Labor        .... 

Teaming    .... 

Edgestone 

Gravel       .... 


$103,997  78 


Amount  expended  in  Dorchester  and  charged 
to  appropriation  for  Paving 


$269  50 

113  13 

384  39 

36  00 

803  02 

charged 

• 

$104,800  80 

West  Eoxbury. 

Albano  street,  grading  and  gravelling  :  — 

Labor        ....  $350  21 

Teaming    ....  420  00 

Gravel      ....  331  23 


and 


Anawan    avenue,    grading,    gravelling, 
building  drain  :  — 

Labor        ....        $1,446  56 

Teaming    ....  2,733  86 

Edgestone 

Gravel 

Drain-pipe 

Brick 

Cement 

Cesspool  grates 

Beethoven  street,  resetting  edgestones  and  re- 
paving  gutters  :  — 

Labor        ....  $425  08 

Teaming   ....  221  75 

Gravel      ....  70  80 


86 

49 

371 

71 

14 

00 

40 

00 

10 

40 

22 

14 

Birch  street,  grading,  gravelling,  and  building 
drain :  — 

Labor        .  .  ...  $697  57 

Teaming    .  .         .  682  75 

Gravel       ....  742  61 

Drain-pipe         .         .         .  44  10 


Amounts  carried  forward, 


,167  03 


1,101  44 


4,725  16 


717  63 


(3,544  23 
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Amounts  brought  forward, 
Cesspool  curbs  . 
Lumber     . 


167  03 

17   76 

5  13 


Boylston  street,  grading  and  gravelling  :  — : 

Labor        ....  $813  94 

Teaming    ....  481  75 

Crushed  stone    .          .          .  178  53 

Gravel       ....  34  20 


Burroughs  street,  paving  sidewalks  : — 

Labor  ....  $134  86 

Teaming  .          .          .          .  31  03 

Brick  ....  284  20 

Flagging  ....  137  40 

Gravel  ....  9  02 


Centre    street,   between   Perkins   and  Myrtle 
streets,  macadamizing :  — 

Labor        ....  $684  03 

Teaming    ....  853  96 

Crushed  stone    .          .          .  915  97 

Gravel       ....  117  54 

Water        ....  48  29 


Centre  street,  between  Myrtle  and  South 
streets,  resetting  edgestones,  repaying  side- 
walks,  paving   gutters   and   crossings,   and 


macadamizing : 

Labor 
Teaming    . 
Blocks 
Flagging   . 
Crushed  stone 
Gravel 
Water 
Concrete  walks 


51,549  05 
855  47 

1,144  04 
364  51 
335  57 
203  21 
115  10 
533  30 


Crossings,   not    included    in  work    on    other 


streets  :  — 

Labor 
Teaming    . 
Blocks 


$399  37 
255  25 
227  04 


39 
;6,544  23 

2,189  92 


1,508  42 


596  51 


2,619  79 


5,100  25 


Amounts  carried  forward \ 


$881  66     $18,559  12 
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Amounts  brought  forward  ^ 


Flagging 
Gravel 


$881  66 
626  78 

48  85 


Culverts,    not    included    in    work    on    other 
streets :  — 


Labor 
Teaming    . 
Covering  stone 
Stone  chips 
Gravel 
Brick 
Cement 
Drain-pipe 
Cesspool  grates 
Lumber     . 


$233  69 

101  35 

118  00 

9  92 

3  46 

31  00 
8  00 

29  40 

32  10 
60  75 


Fences  and  plank-walks,  not  included  in  work 
on  other  streets  :  — 


Labor 
Teaming    . 
Lumber  and  nails 


$374  57 

3  75 

1,118  33 


Hyde-Park   avenue,    grading,    macadamizing, 
and  building  fences  and  plank- walks  :  — 

Labor        ....        $3,367 

2,417 


Teaming    . 
Crushed  stone 
Gravel 
Powder 


1,847 

1,068 

20 


25 

77 
69 
40 

75 


Jess  street,  grading,  gravelling,  furnishing  and 
setting  edgestones,  and  paving  gutters  :  —  ' 

Labor        ....  $200  35 

200  78 
315  83 

Gravel       ....  19  65 


Teaming    . 
Edgestone 


Metropolitan  avenue,  paving  gutters  : 

Labor  .  .  .  . 
Teaming  .... 
Gravel       .         .         .         . 


Amount  carried  forward. 


.559  12 
1,557  29 


627   67 


1,496  65 


8,721  86 


$936  69 
414  00 

264  57 

1,615  26 

$33,314  46 

Report  of  Sup't  of  Streets.  41 

Amount  brought  forward,  $33,314  46 

Pond   street,  underd raining,  and  macadamiz- 


ing 


Labor        ....  $1,892  91 

Teaming    ....  1,977  62 

Covering  stone  .          .          .  1,065  50 

Stone  chips         .          .          .  2,254  25 

Gravel       .         .         .         .  81  30 


Porter  street,  grading,  furnishing  and  setting 


edgestones,  and  paving  gutter 
Labor 
Teaming    . 
Edgestone 
Gravel 


s :  — 

$337  94 

212  50 

398  00 

71  40 


Labor 

Teamin 

Gravel 


$11,002 

17 

7,035 

38 

717 

17 

1,910 

05 

$130 

74 

117 

50 

26 

00 

Eevere  street,  resetting  edgestones,  repaving 
gutters,  and  macadamizing  :  — 

Labor         .         .         ...  $207  62 

Teaming    ....  142  21 

Gravel       ....  24  00 

Concrete    ....  228  48 


Rockwood  street,  grading  :  — 

Labor        .         .         .         .  $965  53 

Teaming    ....  10  00 


Seaverns  avenue,  paving  sidewalks,  and  mac- 
adamizing :  — 

Labor        ....  $703  18 

Teaming    .         .         .         .  374  93 

Brick         ....  995  10 


7,271  58 


1,019  84 
Repairing  sidewalks 

Concrete 760  52 

Repairing  streets  :  — 

Labor 

Teaming    . 

Crushed  stone 

Gravel 

Retaining- walls  :  — 


20,664  77 


274  24 


602  31 


975  53 


Amounts  carried  forward,  $2,073  21     $64,883  25 
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Amounts  brought  forward , 
Flagging   . 
Crushed  stone 
Gravel 
Concrete    . 
Water 
Lumber     . 


$2,073  21 
166  90 
462  28 
6Q  15 
23  32 
20  05 
45  14 


$64,883  25 


cle walks  and  edgestones, 

new, 

not 

included  in 

work  other  streets  :  — 

Labor 

$445  32 

Teaming    . 

679 

46 

Blocks 

105 

40 

Brick 

58 

56 

Edgestone 

410 

47 

Gravel 

31 

70 

Snow,  removing  and  levelling  same  on  public 
streets  :  — 

Labor        ....        $1,442  15 
Teaming    ....  649  61 


South  street,  between  Centre  and  Jamaica 
streets,  resetting  edgestones,  paving  gutters 
and  crossings,  and  macadamizing  :  — 


2,857  05 


1,730  91 


2,091  76 


Labor 

• 

$1,073  11 

Teaming    . 

• 

793  48 

Blocks 

• 

507  35 

Flagging   . 

• 

68  70 

Crushed  stone    . 

„ 

476  36 

Gravel 

. 

263  42 

Water 

• 

91  11 

3,273 

53 

OtJ 

Spring  street,  gravelling  :  — 

Labor 

• 

$447  69 

Teaming    . 

* 

679  75 

1,127 

44 

ttt: 

Union  avenue,  grading,  furnishin 

g  and  setting 

edgestones,    paving    gutters, 

and    macad- 

amizing :  — 

Labor 

• 

$1,579  81 

Teaming    . 

• 

633  00 

Edgestone 

• 

1,050  02 

Gravel 

161  59 

3,424 

42 

JL  W 

Amount  carried  forward  > 

$79,388 

36 
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Amount  b  rought  forward , 
"Walk  Hill  street,  grading  :  — 
Labor 
Teaming    . 
Gravel 


$79,388  36 


$64  47 
56  50 

50  00 


Washington  street,  between  School  and  Walk 
Hill  streets,  grading,  macadamizing,  and 
paving  gutters  :  — 

Labor 

Teaming    . 

Blocks 

Edgestone 

Gravel 

Brick 

Cement 

Cesspool-curbs 

Cesspool-grates 

Lumber     . 


Washington  street,  between  South  street  and 
Dedham  line,  gravelling  :  — 

Labor        ....  $670  06 

Teaming    ....  653  75 

Gravel       .         .         .         .  472  00 


170  97 


3,986 

55 

2,298 

86 

421 

89 

420 

06 

731 

06 

9 

25 

5 

15 

9 

34 

30 

14 

31 

90 

7.944  20 

1,795  81 


Amount    expended    in    West    Roxbuiy    and 

charged  to  appropriation  for  Paving    .         .      $89,299  34 


Brighton. 

Brighton  avenue,  macadamizing  :  — 

Labor        ....  $2,409  05 

Teaming    ....  5,418  06 

Crushed  stone    .         .         .  7,919  00 

Gravel       ....  896  87 


Brighton  avenue,    between    Saint   Paul's   and 
Harvard  streets,  plank- w^alk  :  — 

Labor        ....  $133  18 

Lumber  and  nails       .         .  878  00 


Amount  carried  forward , 


16,642  98 


1,011  18 
$17,654  16 
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Amount  brought  forward, 
Crossings,    not    included   in   work    on    other 
streets  :  — 


$17,654  16 


$506  07 

431  46 

1,148  42 


Labor  .... 
Teaming  .... 
Flagging   .... 

Culverts,    not    included    in    work 
streets :  — 
Labor 
Teaming    . 
Drain-pipe 
Brick 
Cement 
Lumber 
Cesspool-grates 


Fences  and  plank-walks,  not  included  in  work 
on  other  streets  :  — 

Labor        .  $329  31 


on  other 

$494  50 

83 

67 

818 

31 

150 

00 

56 

40 

17 

44 

128 

87 

Teaming    . 
Lumber  and  nails 


2  63 
213  16 


Oak  square, furnishing  and  setting  edgestones  : — 


Labor 
Teaming    . 
Edgestone 
Gravel 

Repairing  streets  :  — 
Labor 
Teaming     . 
Crushed  stone 
Stone  chips 
Gravel 


$121  16 

126  08 

340  94 

11  21 


;4,486  12 

5,380  01 

1,601  65 

19  61 

389  47 


Rockland  street,  furnishing  and  setting  edge- 
stones,  paving  gutters   and    sidewalks,  and 


macadamizing :  — 
Labor 
Teaming     . 
Brick 
Edgestone 
Gravel 


$641  10 

231  20 

376  21 

700  72 

33  73 


2,085  95 


1,749  19 


545  10 


599  39 


11,876  86 


1,982  96 


Amount  carried  forward, 


$36,493  61 
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Amount  brought  forward, 
Shepard  street,  furnishing    and    setting  edge- 
stones,  paving  gutters    and    sidewalks,  and 


$36,493  61 


macadamizing :  - 

Labor 
Teaming     . 
Brick 
Edgestone 


$435  89 

283  59 

294  00 

644  84 


Sidewalks  and  edgestones,  new,  not  included 
in  work  on  other  streets  :  — 

Labor         ....  $208  96 

Teaming    ....  362  92 

Edgestone  ...  206  36 


Snow,  removing  and  levelling  same  on  public 
streets  :  — 

Labor         ....  8528   11 

Teaming    .  .  .  .  457  04 


Tremont  street,  macadamizing  :  ■ 

Labor         . 

$770  24 

Teaming    . 

1,420  08 

Crushed  stone     . 

283  29 

Gravel       . 

115  02 

Drain-pipe 

12  60 

Lumber     .          .          .          . 

70  80 

Western  avenue,  grading  and  ma< 

?adamizing  :  — 

Labor 

.      $10,696  36 

Teaming     . 

4,694  95 

Earth 

.     •    8,574  36 

Stone  chips 

3,865  18 

Crushed  stone     . 

287  36 

Gravel        .         ! 

158  61 

Drain-pipe 

35  00 

Moving  building 

247  00 

Western  avenue,  fence  and  plank-walk  :  — 
Labor         ....  $644  62 

Lumber  and  nails        .         .  1,336  76 


Amount  expended  in  Brighton  and  charged  to 
appropriation  for  Paving     .... 


1,658  32 


778  24 


985  15 


2,672  03 


28,558  82 


1,981  38 


$73,127  55 
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Charlestown. 

Alford  street,  gravelling  :  — 

Labor         .... 
Teaming     .... 


$129   16 

131  27 


Alford-street  wall :  — 

Inspector's  services  on  sea-wall 

Allston  street,  resetting  edgestones,  repaying 
gutters  and  sidewalks,  and  macadamizing  : — 

Labor         ....  $290  76 

Teaming    ....  58  40 

Blocks        .         .          .          .  16  02 

Stone  chips         ...  63  20 

Gravel        ....  20  61 


Bainbrid^e  street,  macadamizing  :  — 

Labor         .... 

$140  95 

Teaming     .... 

22  50 

Stone  chips 

100  50 

Gravel        .... 

9  45 

Bates  and  Ferrin  streets,  furnishing  and  set- 
ting edgestones,  paving  gutters  and  side- 
walks, and  macadamizing :  — 

Labor         ....  $129  36 

Teaming    ....  32  48 

Brick          .         .         .         .  61  41 

Edgestone           .         .         .  149  52 

Gravel  and  sand          .          .  49  29 


Chelsea    street,    between    Foss    and  Prospect 
streets,  paving  with  small  granite  blocks  : 


Labor 

Teaming    .  .  .         . 

Flagging    .  .         .  '       . 

Paid  John  Turner  &  Co. ,  for 

material  and  labor,  as  per 


agreement 


$219  00 
63  00 
939  71 


5,091  89 


Crossings,    not    included    in    work  on  other 
streets  :  — 

Labor          ....  $131  6Q 

Teaming      .          .         .         .  40  50 

Blocks         ....  203  08 


$260  43 
78  00 


448  99 


273  40 


422  06 


6,313  60 


Amounts  carried  forward . 


$375  24 


,796  48 
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Amounts  brought  forward, 
Flagging 
Gravel 


$375  24 

261  86 

14  60 


Fences  and  plank-walks,  not  included  in  work 
on  other  streets  :  — 

Labor         ....  $32  15 

Lumber  and  nails        .  .  86  05 


Main    street,    between   Autumn    and   Alford 
streets,  paving  with  small  granite  blocks  :  — 

Labor         ....       $7,128  27 

1,451  80 


Teaming 

Blocks 

Brick 

Flagging 

Edgestone 

Gravel 

Lumber 

Cement 


Moulton  street,  macadamizing  :  — 

Labor         .... 
Teaming    .... 
Stone  chips 
Gravel        .... 

Repairing  sidewalks  :  — - 

Labor 

Teaming 

Brick 

Sand 

Lumber 


Repairing  streets  : 

Labor 
Teaming     . 
Stone  chips 
Gravel 
Cement 
Water 


13,887  17 

434  45 

1,807  40 

724  03 

4,067   59 

48  52 

5  40 


$324  64 
29  93 
79  10 
14  60 


$2,658  78 

1,232  40 

837  51 

514  36 

36  55 


.1,806  11 

2,681  55 

141  44 

1,681  07 

11  90 

9  50 


47 

$7,796  48 

651  70 


118  20 


29,554  63 


448  27 


5,279  60 


16,331  57 


Amount  carried  forward \ 


,180  45 
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Amount  brought  forward, 
Sidewalks  and  edgestones,  new,  not  included 
in  work  on  other  streets  :  — 


Labor 
Brick 
Edgestone 
Gravel  and  sand 


$53  76 

106  80 

20  90 

7  68 


Snow,  removing  and  levelling  same  on  public 
streets  :  — 


Labor 
Teaming 


,558  75 
220  76 


Winthrop  street,  resetting  edgestones,  repaying 


gutters  and  sidewalks,  a 

Labor 

Teaming    . 

Blocks 

Brick 

Edgestone 

Crushed  stone 

Gravel  and  sand 


id  macadamizing  : 

$261  37 

111  25 

6  23 

32  57 

28  35 

184  00 

78  87 


,180  45 


189  14 


1,779  51 


702  64 


Amount  expended  in  Charlestown  and  charged 
to  appropriation  for  Paving 


$62,851  74 


11 


116  18 


BRIDGES. 
City  Proper. 

Albany  street,  repairs  . 
Berkeley    street,    over   Boston    & 
-    Albany  Eailroad,  repairs  . 
Berkeley    street,    over   Boston   & 

Providence  Railroad,  repairs 
Columbus  avenue,  repairs 
Dartmouth  street,  repairs 
Ferdinand  street,  repairs 
Huntington  avenue,  repairs 
Shawmut  avenue,  repairs 
West  Chester   park,  over  Boston 

&  Providence  Railroad,  repairs, 


Amount  carried  forward,  $2,059  29 


536 

QQ 

198 

93 

593 

49 

63 

46 

400 

57 

6 

19 

45 

70 
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Amount  brought  forward, 

$2,059  29 

Beacon  street :  — 

Paid    on    account     of 

contract    for    stone- 

work      .          .          .$12,490 

15 

Paid  inspector  on  stone- 

work      ...         290 

50 

Paid     for    furnishing, 

driving,  and  capping 

piles        .          .          .         229 

00 

Paid  for  lumber  .          .          148 

71 

Paid  for  teaming          .           42 

75 

Paid  for  labor     .          .          180 

39 

Paid  for  car  fares,  etc., 

for  engineers  .          .              8 

45 

13,389  95 

$15,449 

24 

—    r 

ROXBURY. 

Longwood  avenue  :  — 

Paid  for  carpenters'  work  . 

• 

$47  50 

Paid  for  lumber 

• 

218  04 

Paid  for  nails   . 

• 

16  50 

282 

04 

West  Koxbury. 

Boylston  street,  repairs 

. 

$3  40 

Boylston  avenue,  repairs 

• 

88  23 

Brookside  avenue,  repairs     . 

• 

95  14 

Canterbury  street,  repairs     . 

and 

7  21 

193 

98 

charged  to 

Amount  expended  for  bridges 

appropriation  for  Paving     . 

• 

•                   • 

$15,925  26 

SPRINKLING   STREETS. 

City  Proper. 

Beacon   street,    between    Hereford 

and  St.  Mary's  streets  .  .     $910  00 

Brigton  avenue,  between  Beacon 
street  and  the  bridge  over  the 
Boston  &  Albany  Railroad  .         .       525  00 


Amount  carried  forward,  $1,435  00 
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Amount  brought  forward,  $1,435  00 

Brookline  avenue,  between  Beacon 

street  and  Maple  avenue      .  .       490  00 

Commonwealth  avenue,  between 
Dartmouth  street  and  West 
Chester  park      .  .  .  .       686  00 

Dartmouth  street,  between  Hunting- 
ton avenue  and  the  Railroad 
bridge 60  00 

Huntington  avenue,  between  Dart- 
mouth street  and  West  Chester 
park 735  00 

Marlborough  street,  between  Exeter 

and  Fairfield  streets    .  .  .  60  00 

Park  square  .  .  .  .  .        100  00 

West  Chester  park,  between  Beacon 
street  and  the  bridge  over  the 
Boston  &  Providence  Railroad     .       665  00 


Roxbury. 

Albany  street,  between  Eustis  and 

Hampden  streets         .  .  .     $100  00 

Blue  Hill  avenue,   between  Dudley 

and  Columbia  streets  .  .  .       400  00 

Brookline  avenue  and  Tremont 
street,  between  Maple  avenue  and 
Heath  streets      .         .  .  .       843  33 

Cabot  street  .  .  .  .       .       100  00 

Centre  street,  between  Eliot  square 

and  Cedar  street  .  .  .       100  00 

Dudley   street,   between   Blue   Hill 

and  Brook  avenues     .  .  .       100  00 

Eliot  square  .  .  .  150  00 

Harrison  avenue,  between  North- 
ampton and  Warren  streets  .       470  00 

Heath  street,  between  Tremont  and 

Day  streets         .  .  .  238  33 

Highland  street,  between  Eliot  square 

and  Fort  avenue  .  .  .       100  00 

Longwood  avenue  .  .  .       325  00 

Norfolk  avenue,  between  Hampden 

and  Magazine  streets  .       .  .       100  00 

Roxbury  street       .  .  .  100  00 


,231  00 


Amounts  carried  forward,  $3,126  66      $4,231  00 
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Amounts  brought  forward,  $3,126  66        $4,231  00 

Swett  street  .  .  .  .       586  67 

Walnut   avenue,    between    Warren 

street  and  Egleston  square  .       334  00 

Warren     street,     between    Dudley 

street  and  Grove  Hall         .  .       667  00 

Washington  street,  between  Cliff  and 

Cedar  streets       .  .  .  .        150  00 

Amory  street ;  Centre  street,  between 
Cedar  and  Perkins  streets  ;  Dale 
street ;  Francis  street ;  Highland 
street,  between  Fort  avenue  and 
Marcella  street ;  Marcella  street ; 
Norfolk  avenue,  between  Maga- 
zine and  Shirley  streets  ;  Parker 
street,  between  Tremont  and 
Heath  streets ;  Prentiss  street ; 
Pynchon  street ;  Sterling  street ; 
Tremont  street,  between  Parker 
and  Heath  streets ;  Thornton 
street ;  Ward  street ;  Washing- 
ton street,  between  Cedar  street 
and  Egleston  square ;  Westmin- 
ster street ;  Whitney  street  .  2,076  11 

$6,940  44 


South  Boston. 

Boston  street  ....     $440  00 

Dorchester  avenue,  between  Boston 

street  and  the  Dorchester  line       .       366  66 

West  First  street,  between  B  and  E 

streets 150  00 

D  street,  between  West  Fifth  and 
West  Ninth  streets ;  Dorchester 
street,  between  Broadway  and 
Dorchester  avenue ;  East  Eighth 
street,  between  Old  Harbor  and 
H  streets ;  East  Fifth  street,  be- 
tween O  and  P  streets ;  East 
First  street,  between  O  and  P 
streets  ;  East  Fourth  street,  be- 
tween K  and  L  streets ;  Gold 
street,  between  Dorchester  and 
F  streets  ;  West  Fifth  street,  be- 


Amounts  carried  forward,      $956  Q6  $11,171  44 
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Amounts  brought  forward,  $956  66      $11,171  44 

tween   B   and    C   streets ;    West 

Third    street,    between  Gr  and  H 

streets         .....       809  87 

1,766  53 


Dorchester. 

Adams    street,    between     Bowdoin 

street  and  Field's  Corner     .  .     $100  00 

Boston,    Cottage,    and    Humphreys 

streets         .....       350  00 

Dudley  and  Stoughton  streets,  be- 
tween Brook  avenue  and  Pleas- 
ant street  .  .  .  .       400  00 

Dorchester  avenue,  between  South 

Boston  line   and   Field's  Corner,  1,090  00 

Beach  street,  between  Commercial 
street  and  the  Old  Colony  Kail- 
road  ;  Commercial  street,  between 
Pleasant  and  Mill  streets ;  Mill 
street,  between  Ashland  and  Com- 
mercial streets  ;  Park  street,  be- 
tween Adams  and  Commercial 
streets 799  34 

Pleasant  street        .         .  .  .       363  33 

Savin  Hill  avenue  .  .  .       120  00 

Adams  street,  between  Field's  Cor- 
ner and  Milton  Lower  Mills  ;  Ash- 
mount  street,  between  Car  ruth 
and  Washington  streets ;  Bow- 
doin street  ;  Columbia  street ;  Dor- 
chester avenue,  between  Field's 
Corner  and  Milton  Lower  Mills  ; 
Glendale  street ;  Hancock  street ; 
High  street,  between  Water  and 
Ericsson  streets  ;#  Howard  avenue, 
between  Sargent  and  Dudley  sts.  ; 
Melville  avenue  ;  Mill  street,  be- 
tween Neponset  avenue  and  the 
Old  Colony  Kailroad  ;  Minot  street, 
between  Neponset  avenue  and 
Glide  street ;  Myrtle  street ;  Ne- 
ponset avenue  ;  New  Seaver  street ; 


Amounts  carried  forward,  $3,222  67     $12,937  97 
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Amounts  brought  forward,  $3,222  67     $12,937  97 

Oakman  street ;  Parkman  street ; 
Pearl  street ;  River  street ;  Sar- 
gent street ;  Taylor  street ;  Trull 
street ;  Walnut  street ;  Washing- 
ton street ;  and  "Water  street         .    4,098  46 


7,321  13 


West  Roxbury, 


Atherton  street,  Beethoven  street, 
Boylston  avenue,  Boylston  street, 
Brewer  street,  Brookside  avenue, 
Burroughs  street,  Centre  street, 
Eliot  street,  Forest  Hills  street, 
Gordon  street,  Green  street, 
Greenough  avenue,  Hyde  Park 
avenue,  Lamartine  street,  Morton 
street,  Myrtle  street,  Perkins 
street,  Pond  street,  Prince  street, 
School  street,  Seaverns  avenue, 
South  street,  Walk  Hill  street, 
Walnut  street,  and  Washington 
street  .....  6,353  57 

Brighton. 

Cambridge  street,  between  Wash- 
ington street  and  Beacon  park ; 
Chestnut  Hill  avenue,  between 
Washington  and  Union  streets ; 
and  Washington  street,  between 
Lake  and  Sheparcl  streets    .  .  $1,207  50 

Ashford  street;  Beacon  street,  be- 
tween Chestnut  Hill  avenue  and 
Brookline  line  ;  Brighton  avc  Aue  ; 
Cambridge  street,  between  Beacon 
park  and  Cambridge  bridge ; 
Chester  street ;  Chestnut  Hill 
avenue,  between  Union  street  and 
Brookline  line  ;  East  Washington 
street ;  Engl e wood  avenue  ;  Ever- 
ett street ;  Franklin  street ;  Gard- 
ner street ;  Harvard  avenue ; 
Lincoln  street ;  Linden  street : 
Market     street :     North    Beacon 


Amounts  carried  forward,  $1,207  50     $26,612  67 


54 


City  Document  No.  48. 


Amounts  brought  forward,  $ 

street ;  North  Harvard  street ; 
Oakland  street ;  South  street ; 
Sparhawk  street ;  Tremont  street ; 
Waverley  street ;  Western  avenue  ; 
West  Washington  street,  be- 
tween Lake  street  and  Oak 
square  ;  and  Winship  street    . 


,207  50       $26,612  67 


5,139  57 


Charlestown. 

Entherford  avenue,  between  Chap- 
man and  Cambridge  streets  .      $347  21 

Amount  expended  for  sprinkling 
streets,  and  charged  to  appropria- 
tion for  Paving  .... 


6,347   07 


347  21 


$33,306  95 


INCIDENTALS. 

Advertising $1,184  30 

Carts,  wagons,  harnesses,  blankets,    repairs 

on  vehicles,  etc.        .....  6,645  33 

Clerk-hire  .          .          .          .          .          .         .  5,315  50 

Damage  to  vehicle  by    defect  in  Dorchester 

avenue     .......  2  50 

Horses 6,820  00 

Old  accounts,  paid  Charles  Corliss  award  of 
the  Board  of  Selectmen,  of  'the  Town  of 
Brighton,    for   damages   to    his    estate  on 

Washington  street    .          .          .          .          .  16  66 

Printing  and  stationery         .          .          .          .  715  41 

Rent  of  land,  Boylston  street,  from  Jan.  1, 

1880  to  Oct.  1,  1880 750  00 

Rent  of  telephones  and*  repairs  on  lines           .  488  78 

Repairs  on  stone-crushers  and  steam-roller    .  722  40 

Repairs  on  stables,  wharves,  and  shops           .  583  66 

Stock  of  blocks,  flagging,  and  gravel,  pur- 
chased during  the  year  on  hand          .          .  11,147  74 

Street  signs  and  numbering            .          .          .  1,122  61 

Sundry  expenses  of  the  Committee  on  Pav- 
ing             459  50 

Superintendent's  salary,  1880        .          .         .  3,400  00 

Surveyors'  plans  of  streets  for  use  of  office    .  435  00 

Taxes  on  land  in  Town  of  Everett         .          .  21  00 


Amount  carried  forward, 


$39,830  39 
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Amount  brought  forward,  $39,830  39 

Telephone  lines   ......  1,188  50 

Tools,  city  proper,  South  and  East  Boston     .  7,599  46 

Tools  and  horse-shoeing,  Roxbury         .          .  3,266  15 

Tools  and  horse-shoeing,  Dorchester     .          .  2,596  34 

Tools,  West  Roxbury            ....  2,520  16 

Tools,  Brighton 1,476  06 

Tools,  Charlestown 1,240  23 

Water  for  puddling      .          .          .          .          .  150  00 

Amount  expended  for  incidentals  and  charged 

to  appropriation  for  Paving       .          .          .  $59,867  29 


GRADE  DAMAGES. 

Roxbury. 

Ward  Street. 

Lynch,  William,  Heirs,  No.  8,  $500  00 

McCarty,  Mary    ...  650  00 
Goldsmith,     Simon,     corner 

Hallick  street  ...  500  00 
Goldsmith,  Henrietta,  No.  34,  400  00 
McGuckian,  Edward    .         .  1,600  00 
Cavanagh,  John,  making  esti- 
mates for  raising  buildings  12  00 


$3,662  00 

Whitney  Street. 
Chambers,  Henry        ....       500  00 


$4,162  00 


Fagan,  Ellen,  No.  292 


South  Boston. 

Bolton  Street. 
.     $500  00 


Havey,  Mary,  No.  294 


500  00 


$1,000  00 

East  Eighth  Street. 
Decker,  N.  C,  Nos.  300-6  .         .       400  00 

East  Second  Street. 
Hersey,  C.  H.  &  F.  C,  near 


Dove  street 

Amount  carried  forward. 


322  00 


1,722  00 


,884  00 
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Amount  brought  forward,  $5,884  00 

Dorchester. 
Bowdoin  Street. 

Keinhard,  Louisa  C.     .  .     $500  00 

St.  Peter's  Church,  paid  for 

new  steps,  and  curbing  and 

setting,     on     account     of 

change  of  grade       .  .       419  82 


$919  82 


Gibson  Street. 


Wilton,  Alford  B.,  award  in  Superior 

Court 40  73 

Glendale  Street. 
Pierce,  Samuel  B 1,200  00 


2,160  55 


Amount  expended  for  grade  damages  and  charged 

to  appropriation  for  Paving     ....  $8,044  55 

Completion  of  West  Chester  Park,  etc. 

Albemarle  Street. 

Labor $376  94 

Teaming  .....  92  50 


$469  44 

Blackwood  Street. 
Labor  ........  617  78 

Boylston- Street  Extension. 

Labor $623  86 

Teaming  .....  22  50 

Earth 4,670  21 

Lumber    .....  158  49 

5,475  06 


Cumberland  Street. 


Labor $2,375  34 

Teaming 20  00 

Lumber    .....  55  18 


2,450  52 


Amount  carried  forward,  $9,012  80 
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Amount  brought  forward. 

$9,012  80 

Durham  Street, 

Labor       .....           $765 

31 

Lumber    .....               25 

88 

791   19 

St.  Botolph  Street. 

•  <-'  i    j  *.' 

Labor ,     $1,305 

82 

Teaming  .....             460 

00 

Lumber    .....               22 

50 

1,788  32 

Incidentals. 

Wheelbarrows       ..... 

. 

42  00 

$11,634  31 

Tremont  Street  Repaving. 

Labor $7,247 

27 

Teaming  . 

2,074 

50 

Blocks 

8,931 

32 

Brick 

154 

25 

Edgestone 

39 

65 

Flagging 

2,085 

82 

Gravel  and  sand 

2,063 

72 

Cement    . 

14 

60 

Water 

13 

28 

$22,624  41 

Incidentals. 

Brooms          .         .         .         . 

* 

7  50 

$22,631  91 

Widening  Commercial  Street. 

Labor       ....         .        $4,813  01 

Teaming  . 

3,786 

25 

Gravel  and  sand 

542 

42 

Earth 

85 

19 

Oyster-shells    . 

162 

75 

Brick 

996 

37 

Edgestone 

109 

18 

Pavers'  Bills     . 

971 

54 

Resetting  stone  sidewalks 

133 

70 

Stone  steps  and  walls 

365 

82 

Lumber  and  nails 

133 

03 

Amount  carried  forward, 

$12,099  26 
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Amount  brought  forward. 

$12,099 

26 

Cement    . 

13 

00 

Removing  night-soil 

12 

00 

$12,124  26 

L 

icidentals. 

Shovels 

•          •          . 

1PITULATION. 

• 

32  96 

$12,157  22 

Rec. 

City  Proper 

.    $282,909 

52 

Roxbury 

.      102,914 

94 

South  Boston    . 

81,382 

30 

East  Boston 

54,209 

38 

Dorchester 

,      104,800 

80 

West  Roxbury 

89,299 

34 

Brighton 

73,127 

55 

Char  lest  own 

62,851 

74 

Bridges    .... 

15,925 

26 

Sprinkling  Streets     . 

33,306 

95 

Incidentals 

59,867 

29 

Grade  Damages 

8,044 

55 

Charged  to  appropriation  for  Paving,  etc.        .    $968,639  Q2 

Completion     of    West     Chester     park,    etc., 

special  appropriation  .  ....        11,634  31 

Tremont  Street  Repaving,  special  appropria- 
tion          22,631  91 

Widening  Commercial  Street,  special  appro- 
priation    .......        12,157  22 


Total 


,015,063  06 


The  amount  appropriated  for  paving,  etc.,  for 

the  financial  year  1880-1,  was     .  .  .    $950,000  00 

Total  expenditures  to  January  1,  1881    .  .      893,994  51 

Balance  of  appropriation  unexpended  January 

1,  1881 $56,005  49 

The  amount  of  bills  for  edgestones,  constructing  sidewalks, 
manure,  etc.,  lodged  with  the  City  Collector  during  the  year 
1880,  was  $15,665.70. 

The  amount  paid  into  the  City  Treasury  during  the  same 
period,  and  credited  as  having  been  paid  in  by  the  Paving 
Department  on  account  of  work  done  by  said  department, 
was  $18,039.90 
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Schedule  showing  to  whom,  and  for  what  purposes,  the  amount  expended 
by  the  Paving  Department  has  been  paid. 


for 


Adams  Brothers,  cotton-waste  / 
Adams,  W.  S.,  teaming    . 
earth 

Alden,  E.  G.  Co.,  lard  oil 

American  Steam  Packing  Co.,  packing 

Ames  Plow  Co.,  wheelbarrows,  etc. 

Andrer,  John,  teaming     . 

Ashcroft  Manufacturing  Co.,  repairs  on  steam 

Attridge,  M.,  teaming 

Atwood,#L.  L.  P.,  horse-medicine 

Austin,  A.  W.,  gravel 

Ayres,  Melvin  D.,  lumber 

Ayres,  Mrs.  M.  D.,  rent  of  land 

Badger,  E.  B.,  &  Son,  sprinkler  for  w 

Bagiliall  &  Loud,  repairs  on  blocks 

Baldwin  &  Emerson,  flagging  . 

Bamrick,  John  T.,  teaming 

gravel 

stone  chips . 

earth 

Barnard,  J.  P.,  carriage-hire    . 
Bartlett,  C.  L.,  teaming    . 
Barr,  Michael,  " 

Barrens,  Hugh,  setting  glass    . 
Baxter,  Horace  W.,  stone 


grain  and  hay 

carriage-hire 

wheel-grease 


Beckford,  C.  H.  &  J.  W. 

Beckwith,  H.  W.,  &  Co. 

Behan,  John,  teaming 

Bird,  J.  A.  &  W.,  &  Co. 

Blake  &  Co.,  teaming 

Blake,  Frank  D.,  teaming 

Bonner,  Daniel  F.,     " 

Bonner,  Dennis,  "  . 

Bonner,  James,  "  . 

Bonner,  James  H.,     " 

Bonner,  Patrick,         "  . 

Boston  Courier,  advertising 

Boston  Daily  Advertiser,  advertising 

Boston  Journal  of  Commerce  Publishing  Co.,  advertising 

Boston  Machine  Co.,  hydrant-checks 

Boston  Times,  advertising 

Boston  Transcript  Co.,  advertising  . 

Boyd,  James,  &  Sons,  harnesses  and  repairs 

Boyd,  John  S.,  repairing  water-pipes 

Bradford  &  Anthony,  tapes 

Bradley,  John,  teaming    . 

Braman,  G.  T.  W.,  trustee,  rent  of  land 

Brannon,  Thomas,  teaming 

Brennan,  Michael,         " 

Brennan,  James,  stone 

Bridge,  E.  G.,  repairs  on  wagon 

Brookline  Gas  Light  Co.,  gas  for  stable 


engines 


roller 


cart 


$852  75 
482  69 


8392  75 

34  20 

336  00 

32  17 


816  25 


1,335  44 

137  50 

23  81 

145  25 

418  75 

4  70 

307  50 

1  31 

1,252  35 

411  18 

50  00 

27  90 

1  75 

7,938  96 


795  12 

22  00 
466  25 

1,946  -25 

3  00 

260  80 

542  84 

11  00 

108  75 
14  83 

830  50 

9  00 

97  50 

920  50 

594  75 

722  75 

1,351  75 

69  00 

109  13 
63  25 
76  43 

23  50 
102  00 
227  00 

6  22 

20  40 

211  25 

750  00 

215  00 

435  00 

5  49 

25  50 

69  60 


Amount  carried  forward, 


$23,179  01 


60 


City  Document  No.  48. 


Amount  brought  forward, 
Brooks,  George  H.,  gravel 

teaming     . 

Brophy,  Michael,  teaming 
Brown,  D.  A.,  Powder 
Brown,  S.  W.,  teaming    . 
Brown  &  Mcintosh,  beach  gravel 
Bryan,  John,  teaming 
Bryden,  Williamson,  medical  attendance 
Buckley,  John,  teaming   . 
Bugbee  &  Spooner,  stair-rails  . 
Bullock,  C.  K.,  mason-work     . 
Burditt  &  Williams,  hardware  . 
Burke,  Bridget,  teaming  . 
Burke,  James,  " 

Burke,  John,  " 

Burnham,  Choate  &  Son,  coal  . 
Burnham,  L.  G.  &  Co.,        "     . 
Burnett,  M.  J.,  teaming    . 
gravel 


Burns,  Patrick,  teaming    . 

Bussell,  H.,  setting  glass  . 

Bustin,  W.  H.,  horse-collars     . 

Butchers'  Slaughtering  and  Melting  Association,  neat's 

foot  oil 

Caine,  Patrick,  teaming    . 
gravel 


on  horses 


$5  22 
445  50 


.     $223  75 
.       368  94 


$42  50 
719  92 


Cahill,  Daniel,  mason-work 
Caldwell,  F.  &  R.  M.,  sharpening  tools 
Callahan,  E.,  shoeing  and  sharpening  tools 
Callahan,  J.,         "  "  " 

Campbell,  C.  A.,  coal  . 

Campbell,  Frank,  horse-hire    . 
Campbell,  Thos.,  teaming 
Cape  Ann  Granite  Co.,  paving-blocks 

edgestones  . 

Carbis,  George,  teaming  . 
edgestone 

Cary,  Michael,  teaming 

Carter,  Harris  &  Hawley,  stable  supplies 

Carter,  Rice  &  Co.,  printing  stock    . 

Carroll,  Sylvester,  teaming 

Casey,  John,  earth    .... 

Cassidy,  J.  E.,  gravel 

teaming    . 

Cavanagh,  John  &  Son,  estimates    . 

moving  building 

Cavanagh,  Terrence,  teaming  . 
Cavanagh,  Thomas,  " 

Centennial  Horse  Shoeing  Co.,  shoeing    . 
Chamberlain,  H.  B.  &  W.  O.,  numbers    . 

Amount  carried  forward, 


$32,785  29 
10,946  06 

$1,726  88 
14  56 


$3,887  37 
589  50 


$12  00 
247  00 


$23,179  01 

450  72 

7 

50 

112 

88 

205 

50 

22,067 

86 

283 

75 

32 

00 

201 

25 

9 

52 

40  00 

320 

63 

123  75 

*   78 

75 

16 

25 

212 

79 

.  403  02 

592 

69 

221 

25 

6 

00 

54  00 

18  75 


762  42 

33  00 

8  00 

143  98 
43  13 
10  90 

200  00 

221  25 


43,731  35 


1,741  44 
53  75 
249  57 
26  87 
22  50 
21  08 


4,476  87 


259 

00 

202 

50 

15 

00 

11 

68 

45 

81 

$100,917 

97 
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Amount  brought  forward, 
Chamberlin,  H.  B.,  repairs  on  carts  . 
cart    . 

Chambers,  Henry,  grade  damages    . 
Charlestown  Gas  Light  Co.,  wharfage 
Chilson,  Gardner,  stove,  grate,  etc.  . 
Clark,  Daniel,  watering  by  contract 
Clark,  H.  N.,  stove-lining,  etc. 
Clark,  Malachi,  water 
Clary,  Michael,  teaming  . 
Cobb,  S.  T.,  &  Co.,  advertising 
Cobleigh,  Benj.  F.,  teaming     . 
Coffee,  James,  teaming     . 
Cogswell,  J.  A.,  repairs  on  wagon  . 
Cole,  Geo.  S.,  naphtha 
Collins,  David,  stone 
Collins,  James,  earth 

teaming  . 

Collins,  James,  gravel 
Collins,  M.,  shoeing . 
Collins,  Patrick,  teaming . 
Collins,  P.  S.,  &  Co.,  shoeing  . 
Condry,  Patrick,  teaming 
Conley,  Michael,         "  . 

Conness,  John,  stone  chips 
Conway,  Dennis,  teaming 
Cook  &  Handy,  watering  by  contract 
water 


Cook,  Rymes  &  Co.,  rammers  and  sharpening 

Coolidge,  F.  H.,  stone 

Coragan,  Thos.,  stone  chips 

Corcoran,  Nicholas,  teaming    . 

Corliss,  Charles,  grade  damages 

Corliss,  James,  teaming 

Corliss,  Patrick,      " 

Cousens,  Brothers,  coal 

Coyle,  George  J.,  teaming 

stone  chips  . 

earth 

use  of  derrick 

covering-stone 


Coyle,  Patrick,  teaming 

Crafts,  Henry's  Sons,  sand,  cement, 

Craig,  J.,  use  of  wagon 

Crimmings,  Dennis,  earth 

Cronan,  Daniel,  teaming 

Crosby,  Thomas,      " 

Crowley,  J.  C, 

gravel 

Crowley,  Richard,  teaming 
Cuddihy  &  German,  nagging 
Cunningham,  John,  teaming 
Cunningham,  Thomas,     " 

Amount  carried  forward, 


and 


lime 


-LkJ» 

$100,917  97 

$79  12 

270  00 

349  12 

500  00 

29  52 

4  75 

850  00 

5  50 

7  00 

398  75 

26  85 

83  25 

363  75 

5  00 

214  73 

34  25 

$17  8£ 

! 

295  0C 

> 

312  88 
2,944  00 

216  31 

203  75 

91  75 

242  50 

158  75 

146  10 

225  00 

$2,771  0C 

> 

7  0( 

) 

2,778  00 

chisels 

.  175  30 

1  75 

200  60 

212  50 

16  66 

230  75 

487  00 

179  20 

$1,490  U 

\ 

823  1] 

L 

25  84 

t 

13  7^ 

646  1( 

) 

2,998  98 

235  00 

1,232  60 

9  00 

49  08 

382  50 

13  75 

$959  0( 

) 

2,277  9( 

) 

3,236  90 

. 

133  75 

. 

2,245  99 

. 

216  25 

• 

107  50 

$123,474  54 
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Amount  brought  forward, 
Curtis,  George,  lumber 
Curtis,  George  S.,  rent  of  land 
Cushing  &  Bliss,  trimmings  for  sleigh 
Cushman,  C.  H.,  horse 
Cusick,  Ann,  teaming 
Cutter,  Charles  R.,  horse-medicine,  etc. 
Cutter,  D.  J.,  coal    .... 
Dacey,  Cornelius,  teaming 
Dacey,  Daniel,  "  . 

stone  chips 

Dacey,  J.  F.,  repairs  on  water-pipes 
Daly,  Peter,  teaming 
Dana,  James,  stone  .         ... 

Dana,  Otis  D.,  hardware 
Danielson,  Gustof,  repairs  on  carts 
Darling  &  Stebbins,  cement     . 
coal 


$845  25 
349  33 


$132  30 
41  92 


$123,474  54 

5,451  42. 

50  00 

6  00 

175  00 

111  25 

17  26 

74  80 

490  50 


1,194  58 

1  25 

506  25 

11  00 
56  76 

12  50 


Davenport,  L.  D.,  sawing 

Davis  &  Farnum  Man'fg  Co.,  cesspool  grates,     $402  09 
iron  rollers,  wheels,  and  axle,     2,141  79 


Davis,  J.  Alba,  agent,  gravel 
Davis,  Mark  C,  setting  glass 
Davis,  Michael,  teaming 
Dean,B.  W. 

gravel  • 


Dean,  George  H.,  grain,  hay,  and  straw 

Dearborn,  C.  E.,  lumber 

Deasy,  Timothy,  shoeing 

Decker,  N.  C,  grade  damages 

Derrigan,  Thomas,  teaming     . 

Devine,  John,  Dorchester,  teaming 

Devine,  John,  West  Roxbury,  teaming 

Devlin,  Patrick,  paving 

Dewson,  F.  A.,  stone 

Dexter  Brothers,  paints    . 

Dobbratz,  F.,  shoeing  and  sharpening  tools 

Dodd,  Horace,  N.  E.  Dial 

Dodge,  Gilbert  &  Co.,  iron,  steel,  etc. 

Doherty,  Henry,  earth 

teaming 

Doherty,  James,         "  .        . 

Doherty,  Owen,  earth       . 
teaming 

Doherty,  Patrick,  earth     . 

teaming        .      •  . 
gravel 

Donaher,  Patrick,  teaming 

Donahoe,  William,       " 

Donigan,  B.,  chestnut  posts 

Donlan,  Michael,  South  Boston,  teaming 

Amount  carried  forward, 


$1,718  75 
741  63 


$104  01 
61  00 


$123  17 

234 

25 

$3  57 

3,625 

50 

12 

98 

174  22 
1  60 


2,543  88 

5  85 

2  25 

486  25 


2,460  38 

253  88 

3,767  16 

7  50 

400  00 

240  00 

256  25 

92  50 

3,326  80 

21  90 

208  40 

247  38 

3  60 

2,449  19 


165  01 
1,574  50 


357  42 


3,642  05 

338  75 

136  25 

17  50 

208  75 

$155,022  33 
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Amount  brought  forward, 
Donlan,  Michael,  West  Roxbury,  teaming 
Donley,  Michael,  " 

Donnelly,  Thomas,  " 

Donovan,  John,  labor  on  steps,  Bowdoin  street 
Donovan,  Timothy,  teaming    . 
Doody,  Dennis,  " 

Doonan,  James,  " 

Dorchester  Gas  Light  Co.,  gas  for  stable 
Dorr,  George,  teaming 
Dowd,  P.  A.,  telephone  lines  . 
repairs    . 


Downey,  James,  stone  chips    . 
Doyle,  John,  teaming 
Doyle,  Patrick,     " 
Drury,  James  W.,  teaming 

gravel 

earth 

Dwyer,  Ellen,  teaming 
Eager,  Thomas,  Jr.,  teaming  . 
East  Boston  Ferries,  ferry-tickets 
Eddy,  Otis,  lumber 
Edminster,  E.  B.,  face  brick    . 
Emerson  &  Porter,  horses 
Emond  &  Quinsler,  repairs  on  buggy 
Eugley  N.  M.,  &  Co.,  lumber 
Everett,  town  of,  taxes  on  land 
Fagan,  Ellen,  grade  damages  . 
Fagan,  James,  earth 
Fahey,  Patrick,  teaming  . 
Fairbanks,  J.  L.,  &Co.,  stationery 
Fallon,  John  D.,  teaming 
Fallon,  M., 
Fallon,  T.  M., 
Fallon,  Wm.,  " 

Fandell,  John,  watering-pot,  etc. 
Farwell,  Geo.  R.,  teaming 
gravel . 


Felton,  B.  W.,  grate  and  lining  to  stove,  etc 
Fenno,  J.  P.,  &  Co.,  grain  and  hay 
Fineran,  Wm.,  teaming   . 

watering,  by  contract 


Finnerty,  Edward,  teaming 
Finnerty,  Michael,       " 
Finnerty,  Patrick,         " 
Fisher  heirs,  gravel 
Foil  en,  Michael,  earth 
Ford,  Samuel,  earth 

teaming    . 

oyster-shells 

Foster,  E.  A.,  paving-brick 
Foster,  O.  S., 
Fottler,  John,  gravel 

Amount  carried  forward, 


$155,022  33 

531  25 

280  00 

157  50 

it 

21  87 

131  25 

176  25 

1,102  50 

6  60 

866  25 

'.  $1,188  5C 

> 

280  26 

1,468  76 
32  20 

•       •       • 

401  25 

•       •       • 

543  75 

•    xjpZoQ    ^t 

338  67 

r 

838  9S 

i 

1  412  84 

72  50 

270  00 

40  00 

293  38 

95  65 

6,445  00 

34  15 

198  31 

21  00 

500  00 

101  55 

143  75 

229  62 

637  50 

53  75 

205  00 

42  50 

4  00 

'.  $180  0( 

) 

432  4, 

3 

612  45 

9  05 

,    . 

1,148  61 

$82  0< 

) 

.  1,406  6 

3 

1  488  66 

162  50 

6  25 

668  75 

. 

.784  60 

, 

4  22 

.   $16  5 

7 

.  1,896  2 

5 

162  7 

5 

2,075  57 

7',889  79 

#       # 

4,542  33 

• 

179  40 

$191,114  44 
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Amount  brought  forward, 
Fowle,  Geo.  W.?  covering-stone 
stone  chips    . 

French  &  Coffin,  harness  supplies    . 
Fritz,  N.  E.,  &  Co.,  wharfage  on  blocks 
Frost  &  Adams,  triangular  boxwood  scales 
Fuller,  C.  H.,  teaming     . 
Fuller,  G.,  &  Son,  lumber 
Gaffey,  Patrick,  teaming  . 
Gallagher,  John  M.,  teaming  . 
Galligan,  James,  " 

stone 

Galvin,  Michael,  teaming 
Galvin,  William, 

Gammon,  J.  E.,  sharpening  picks 
Gately,  Bridget,  teaming 
earth 

Gately,  John,  teaming 
Gavin,  Peter,        *' 
Gay,  Andrew,       " 
Gifford,  Benj.  F.,  salt 
Gifford,  G.  &  E.  H.,  repairs  on  carts,  etc 
Gill,  Michael,  teaming     . 
Gilligan,  John,     '■ 
earth 

Gilligan  Michael,  earth     . 
teaming 

Glennon,  John,  teaming  . 

Globe  Newspaper  Co.,  advertising 

Goldie,  John,  repairing  iron  fences 

Goldsmith,  Geo.  W.,  gravel     . 

Goldsmith,  Henrietta,  grade  damages 

Goldsmith  Simon,  " 

Goodwin,  Geo.  C,  &  Co.,  horse-medicine 

Gordon,  W.  H.,  building  steps 

Gore,  David,  paving 

Gore  &  Woodard,  stone  chips  . 

teaming 

paving 

Gormley,  John,  teaming  . 
water 
earth 
gravel    . 
watering  by  contract 

Gormley,  Michael,  gravel 
Grace,  Patrick,  use  of  watering-cart 
teaming  . 

Grant,  S.  M.,  grain  .... 
Green  James,  teaming 
Green  Thomas,     " 

Amount  carried  forward, 


$191,114  44 

$307  00 

136  50 

443  50 
73  00 

222  00 

12  00 

1,371  25 

2,045  66 

2  50 

318  75 

$565  75 

1,719  76 

2,285  51 
236  25 

. 

.    , 

47  50 

.    . 

84  00 

$467  50 

39  00 

506  50 
633  75 

11  25 

210  00 

9  75 

2  90 

2  50 

$194  00 
8  13 

$227  70 
422  50 


$91  87 

623  50 

6,781  53 

$566  00 
130  76 
607  54 
335  16 
120  00 


$105  00 
3,001  00 


202  13 


650  20 

25  00 

114  42 

51  28 

685  98 

400  00 

500  00 

14  75 

50  00 

3,863  81 


7,496  90 


1,759  46 
249  73 


3,106  00 

589  85 

52  50 

46  25 

$219,491  27 
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Amount  brought  forward, 
Greenleaf,  W.  H.,  repairs  on  water-pipes 
Griggs,  Geo.,  wharfage  on  gravel 
Guild,  Curtis  &  Co.,  advertising 
Gunning,  Timothy,  teaming 
Haggerty,  John,  shoeing 
Hale,  Edwin,  nails,  bolts,  etc. 
Hale,  Alfred,  rubber  boots 
Haley,  Michael,  teaming 
Haley  &  Shattuck,  shoeing 


Hall,  Aaron  A. 


horse 
teaming  . 
stone  chips 


Hall,  A.  M.,  teaming 
earth     . 

Hall,  D.  W.,  gravel 
Hall,  Lewis,  use  of  horse 
Ham  &  Carter,  drain-pipe  and  cement 
flagging  . 

Haney,  Thomas,  medical  attendance  on  horses 
Hannegan  John,     teaming 
Hannon,  Mary,  "  ... 

Hannon,  Timothy,        "  ... 

Hannon,  William,        "  ... 

Harris,  Charles,  services  as  Superintendent 
Hart,  Patrick,  watering  by  contract 

stone  chips 

earth 

gravel 

teaming     . 

Havey,  Mary,  grade  damages 
Hayes,  Martin,  teaming  . 
gravel 

Hayes,  Martin,  estate  of,  teaming 

gravel 

Hayes,  Patrick  W.,  teaming     . 
gravel 
earth 


$200  00 
661  00 
461  92 

$1,177  75 
17  87 


$1,969  64 
9,764  48 


$2,531  42 

415  00 

486  31 

79  00 

246  75 


$1,396  50 
3,208  80 

$1,042  25 
605  69 

$2,041  75 

833  50 

1,599  69 


Haynes,  Geo.,  &  Son,  labor  on  pipes  at  Codman-street 
crusher ...... 

Heliotype  Printing  Co.,  plans 

Hemman,  Ertman,  gravel 

Henderson,  P.  H.,  repairing  wagon 

Herlihey,  Dennis,  teaming 

Hersey,  C.  H:,  &  F.  C,  grade  damages 

Hickey,  John,  Jr.,  teaming 

Higgins,  John,  " 

Hill,  James  F.,  labor,  etc.,  sluiceway,  Mill  street 

Hill  &  Langtry,  leather  and  harness-trimmings 

Hoblitzell,  Geo.  W.,  iron  roller 

Hooper,  Edwin,  Jr.,  repairing  wagons    . 

Amount  carried  forward, 


$219,491  27 

7  50 
45  03 
69  00 
88  75 

224  00 

92  65 

22  03 

282  50 

8  12 


1,322  92 


1,195  62 

106  40 

75  00 


11,734  12 
37  00 
212  50 
462  75 
892  50 
422  50 
3,400  00 


3,758  48 
500  00 


4,605  30 
1,647  94 

4,474  94 


9 

49 

15 

00 

47 

75 

92 

80 

308 

75 

322 

00 

186 

25 

76 

25 

13 

85 

488 

23 

100 

00 

19 

55 

$256,858  74 
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Amount  brought  forward, 
Hopkins,  G.  M.,  map 
Horgan,  John,  teaming    . 
Horgan,  Wm.,  edgestone 
Hosmer,  Crampton  &  Hammond,  hay 
Houghton,  Joseph,  hay  and  grain    . 
House  of  Industry,  paving-blocks    . 
edgestone 
printing    . 

Howe,  E.  W.,  car-fares,  etc.     . 

Howe,  G.  F.,  teaming 

Howe,  G.  S.  &  W.  F.,  teaming 

paving-blocks 

Howley,  Robert,  teaming 

Hughes,  Michael,  paving 

Hunt,  Henry  C.  &  Co.,  hose     . 

Jacobs,  D.  H.,  &  Son,  building  steps  and  wall 

Jackson,  Stephen,  stone  .... 

Jamaica  Plain  Gas  Light  Co.,  gas  for  stable 

Jessup,     James,    painting     and     varnishing 

buggy   

setting  glass 

Jones,  William,  repairing  lanterns,  etc.  . 
Journal  Newspaper  Co.,  advertising 
Keaton,  A.  J.,  repairing  gas-pipes  . 
Kelly,  Hannah,  teaming 
Kelly,  John,  u 

Kelly,  Maurice,  " 
Kelly,  Patrick,  " 
Kelly,  P.  J.,  " 

Kendall  &  Roberts,  repairs  on  engine 
Kenealy,  John,  teaming  . 
Kennedy,  Lawrence,  teaming  . 
Keyes,  Thomas,  water-conductors   . 
fence 


$1,198  29 

7,115  61 

19  02 


$3,635  26 
9,037  70 


$15  00 
9  00 


Kidney  &  Libby,  edgestone 

paving  .... 

Kiernan,  Michael,  teaming 

Killion,  Mary,  "  ... 

Killion,  Patrick,  "  ... 

Killion,  Peter,  labor  on  steps,  Bowdoin  street 

Kilroy,  Michael,  teaming 

Kilroy,  Thomas,       "  ... 

King,  J.  A.,  stone  chips   .... 

covering-stone 

gravel  ..... 

teaming        .... 


Knapp,  Thomas,  teaming 
Knight  &  Mclntire,  setting  fence 
Lafferty,  M.,  teaming       .... 
Lally,  Patrick,  &  Co.,  repairing  watering-cart 
Lally,  Thomas,  teaming  .... 

Amount  carried  forward, 


$19  00 
163  82 

$10,368  82 
7,142  29 


$256,858  74 

25 

00 

22 

50 

1,892 

86 

249 

90 

1,771 

25 

8,332 

92 

8 

45 

114 

75 

12,672 

96 

255 

25 

1,780 

43 

478 

50 

365 

82 

5 

40 

69 

28 

24  00 

50 

52 

138 

38 

8 

29 

783 

25 

1,442 

25 

230 

00 

397 

50 

49 

50 

125 

17 

390 

00 

80 

00 

182  82 


17,511  11 

339  75 

67  50 

92  50 

21  87 

110  00 

292  50 

.  $1,105  25 

85  96 

36  10 

153  75 

• 

1,381  06 

266  25 

37  15 

1,706  75 

t 

4  50 

. 

193  75 

$310,830  38 
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Amount  brought  forward, 
Lane,  John,  teaming 
stone 

Lane,  J.  S.  W.,  stone 

Lanesville  Granite  Co.,  paving-blocks 

Lannahan,  John,  teaming 

Lappen,  O.,  &  Co.,  pick-handles,  etc. 

Langhton,  Johanna,  teaming   . 

Learned,  W.  F.,  paid  David  Sisk,  Inspector  of 

Beacon-street  fence 
Learv,  L.  F.,  teaming 
Leatherbee,  J.  W.,  lumber 
Leighton,  J.  J.,  Inspector 
Leman,  J.  G.,  bolts,  etc. 
Lennon,  Martin,  Beacon-street  wall 
Lewis,  A.  H.,  advertising 
Lewis,  S.  S.,  carpenter-work  on  bridges 
Livingston,  Robert,  teaming    . 
Locke,  Josiah,  straw,  etc. 
Lombard,  J.  H.,  teaming 
Lombard,  M.,  earth 

teaming 

Lombard,  S.  &  R.  J.,  teaming 
Lorum,  Ellen,  " 

Lownsbro  &  Beaudry,  repairing  wagon 
Lyons,  John  S.,  edgestone 
Lynch,  E.,  earth        .... 
Lynch,  AVm.,  heirs  of,  grade  damages 
Lynch,  Timothy,  teaming 
Mack,  J.  Frank,         " 
Malum,  Daniel,  "  .         . 

Mahoney,  M.,  " 

M alloy,  Wm.,  *'  . 

Maloney,  Michael,     "  . 

Mann,  Geo.  W.,  hay, 
Manning,  T.  F.,  teaming 
Martin,  John,  "  .         . 

Martin,  W.  A.,  hardware 
Masterton,  Robert,  shoeing 
May,  Frank  A.,  maps 
May,  Hugh,  teaming 
Maynard,  J.  E.,  carriage-hire 
McAuliff,  Patrick,  teaming 
McBarron,  J.,  shoeing 
McBarron,  M.,      " 
McCarthy,  Mary,  grade  damages     . 
McCarthy,  John,  teaming 
earth     . 

McCarty,  Timothy,  teaming     . 
stone  chips 

McCormick,  John,  teaming 
McCue.  Thomas,  stone     . 
McDonald,  John,  Roxbury,  teaming 
McDonald,  John,  West  Roxbury,  teaming 

Amount  carried  forward, 


$310,830  38 

$51  2£ 

) 

8  14 

59  39 
11  49 

. 

51,014  91 

. 

13  00 

. 

356  24 

. 

503  75 

painting 

. 

15  00 

.    , 

260  25 

. 

1,390  87 

. 

847  00 

. 

5  40 

.    , 

9,781  03 

. 

4  00 

.    , 

291  00 

. 

26  25 

.    , 

33  83 

, 

181  00 

$145  OC 

> 

2,373  It 

> 

2,518  75 

163  50 

361  25 

3  75 

40  78 

85  19 

500  00 

75  00 

95  00 

33  75 

22  50 

93  75 

323  75 

300  62 

132  50 

387  50 

533  25 

312  42 

20  50 

237  50 

116  00 

207  50 

40  25 

13  50 

650  00 

$365  7t 

19  Yi 

r 

^ft/L  09 

$424  01 

) 

63  U 

487  45 
350  00 

. 

19  61 

. 

753  57 

• 

273  75 

$385,162  60 
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Amount  brought  forward, 
McDonald,  Patrick,  teaming,   . 
McDonald,  P.  F.,  iron,  etc. 
McDowell,  James,  teaming 
McDowell,  Thomas,     " 
McGovern,  James,       " 
McGovern,  Patrtck,      li 
McGnckian,  Edward,  grade  damages 
McKay,  D.  H.,  one-half  cost  of  sidewalk 
McKim,  Joseph,  teaming 
McKinney,  Daniel,     "  . 

McLaughlin,  Dennis  B.,  teaming     . 
McLaughlin,  Hugh,  paving 
McLaughlin,  James,  building  culvert 
McLaughlin,  Wm.,  teaming     . 
McMorrow,  Patrick,      " 
stone  . 

McMurtry,  Alex.,  teaming 

watering  by  contract 

McNamara,  Michael,  teaming 
McNulty,  James,  " 

gravel     . 

McShane,  John,  teaming 
Mead,  Frank  W.,  crushed  stone 
Meehan,  Patrick,  gravel  . 

teaming 

rent  of  stable 

water  for  ' ' 

Merrifield,  H.  F.,  oak  lumber 
Metropolitan  R.R.  Co.,  car-tickets   . 
Miller,  John,  inspector 
Mitchell,  Luke,  teaming  . 
stone  chips 


Mixer  Bros.  &  Livermore,  oil  . 

Moley  M.,  shoeing,  and  repairs  on  carts  and  tools 

Moore,  James,  concrete 

Moore,  W.  R.,  gravel   . 

Morrison,  James  H.,  repairing  sleigh 

Morrison,  Patrick,  teaming 

Morse,  Walter  R.,  earth 

Morss  &  Whyte,  gravel-screens 

Morville,  Robert  W.,  stone 

Mullen,  Martin,  stone-steps  Bowdoin  street 

Mullen,  Thomas,  teaming 

Mullhall,  William,  trees,  etc. 

Mulrey,  John,  teaming    . 

Municipal  Court.  —  Award  of  said  Court  to  11  pavers  for 
May  30  and  June  17,  holidays  voted  by  the  City 
Council,  on  which  day  said  pavers  did  not  work  for 
the  city. 

Labor .      $59  50 

Cost  of  Court 69  74 

Writs 2  75 


$801  25 
154  00 


$921  25 
1,207  50 

$112  50 
14  45 

$309  58 

2,282  75 

100  00 

12  00 


$258  75 
303  84 


$385,162  60 

53  75 

18  39 

5  00 

513  75 

188  75 

68  75 

1,600  00 

97  45 

82  50 

997  25 

616  25 

1,931  31 

245  00 

156  25 


955  25 


2,128  75 
258  75 


126  95 

334  50 

2,590  00 


2,704  33 
35  49 
50  00 
30  00 


562  59 

16  10 

184  05 

654  39 

8  50 

4  00 

242  50 

23  80 

158  25 

167  00 

326  50 

1,220  50 

112  00 

337  50 


131  99 


Amount  carried  forward, 


$405,100  69 
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Amount  brought  forward, 
Munroe,  Otis,  grain 
Murphy,  Cornelius,  teaming 
Murphy,  James,  " 

earth 

Murphy,  Jeremiah,  teaming 
Murray,  Jesse,  " 

Murray,  Patrick  E . ,  ♦ 
Murray,  Peter,  beach-sand 
National  Dock  and  Warehouse 
Nawn,  Hugh,  teaming 
gravel 
stone  chips 


Nawn,  Owen,  teaming     . 
earth 

watering-carts 
gravel 

crushed  stone 
watering  by  contract 
water 


Co. 


$219  50 
20  47 


wharfage  on  blocks 

$1,291  25 

58  91 

.       267  84 


.$2,265  00 
429  57 
.  700  00 
.  5,481  74 
.  10,728  79 
.  4,011  00 
23  52 


and  capping  piles 


on  horses 


New  England  News  Co.,  stationery 
Norton,  Kate,  teaming 
Norton,  Peter,      " 
Norton,  W.  A.,  furnishing,  driving, 
Norton,  Winnifred,  teaming     . 
Nourse,  Frederick,  beach-gravel 
Noyes,  W.  W.,  medical  attendance 
Nute,  Orsamus,  water 
Nye,  B.  C,  teaming 
O'Brien  &  Brannon,  paving 
O'Connell,  J.,  plumbing  at  crusher,  Brighton 
Odorless  Excavating  Co.,  removing  night  soil 
O'Donnell,  J.,  repairs  on  roller 
O'Donnell,  S.  P.,  &  Co.,  advertising 
O'Grady,  Michael,  teaming 
O'Keefe,  Michael,         "  . 

O'Keefe,  Thomas,        " 
earth 

O'Leary,  Thomas,  teaming 

use  of  wagon 

O'Neil,  Bridget,  teaming 
O'Neal,  Patrick,         "  . 

Ordway,  Kimball  &  Co.,  leather  and  harness- 
O'Reilly,  Matthew,  teaming     . 
O'Riordan,  Patrick,       " 

gravel 

Packard  &  Burrill,  horse,  brushes,  etc. 
Page,  A.  I.,  stone  chips 
Page,  Charles  J.,  gravel 
Page,  J.  W.,  rent  of  land 
Paine,  B.  F.,  teaming 
powder 

Amounts  carried  forward, 


$1,130  00 
65  76 


$1,185  25 
15  00 


trimmings, 

$493  50 
3,102  45 


$108  75 
263  75 

$372  50 


$405,100  69 
125  90 
275  00 


239  97 

105  00 

721  50 

67  50 

2,912  17 

7  40 


1,618  00 


23,639  62 

57  00 

567*50 

17  50 

229  00 

33  75 

95  40 

49  .00 

439  00 

30  00 

3,139  32 

14  77 

12  00 

2  00 

26  75 

68  75 

1,002  00 


1,195  76 


1,200 

25 

478 

75 

378 

75 

30 

19 

171 

25 

3,595 

95 

187 

00 

21 

09 

150  75 

48  64 

$448,054  87 
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Amourtts  brought  forward, 
Paine,  B.  F.,  weighing  hay 
hardware 

Parker  &  Gannett,  stable-forks 

Parker,  Harvey  D.,  refreshments  for  committee 

Parker,  H.  G.,  advertising 

Parkinson,  William,  hay  and  straw 

Parsons,  J.  G.,  repairing  harnesses,  etc. 

Paul,  J.  F.  &  Co.,  sawing  oak,  etc. 

Pay-rolls 

Payson  &  Co.,  paving 

asphalt  pavement 

use  of  horse 

Pearson,  J.  A.,  repairing  harnesses,  etc. 
Perry,  B.,  repairs  on  wagon     . 
Peters,  Andrew  J.,  gravel 
Pierce,  F.  J.,  gravel 
Pierce,  F.  L.,  teaming 
Pierce,  Samuel  B.,  grade  damages 
Pierce,  S.  S.,  &  Co.,  cigars 
Plummer  &  Co.,  hay 
Post  Publishing  Co.,  advertising 
Pote,  J.  H.,  &  Co.,  teaming     . 
Potter,  William, 
Powers,  Melvin  &  Co.,  grain  . 
Pratt  &  Co.,  lumber 
Priest,  W.  R.,  shoeing 
Proctor  Brothers,  hay  and  grain 
Pulsifer,  R.  M.,  asphalt  pavement 
Pulsifer,  R.  M.,  &  Co.,  advertising 
Pulsifer,  Jordan  &  Wilson,  printing  stock 
Quigley,  W.  EL,  teaming 
water 

Quincy  Savings  Bank,  gravel 
Quirk,  John,  teaming 
Ramsey,  George,   " 
Ready,  Joseph  F.,  " 
Reardon,  John,  trees,  etc.    •     . 
Reed,  David,  horse  medicine    . 
Reinard,  Louisa  C,  grade  damages 
Restarick,  John,  repairs  on  carts 
Rice,  Kendall,  &  Co.,  printing  stock 
Richards,  A.  Francis  &  Co.,  signs  and  p 
Richards,  Francis,  estate  of,  signs 
Richardson,  Charles  &  Co.,  paints 
Richardson  &  Co.,  grain 
Richmond,  A.  C,  stone  chips 
Riddle  Brothers,  carts 
Riley,  James,  teaming     . 
Robbins,  Shepard  &  Son,  coal 
Robbins,  William  S.,  Inspector  on  wall 
Robinson,  N.  T.,  grain  and  hay 
Robinson,  T.  W.,  harnesses     . 
Robinson.  W.  P.,  hay  and  grain 
Rockwell  &  Churchill,  printing 

Amount  carried  forward, 


$372  50   $448,054  87 
6  45 

8  U 

387  10 

2  25 

s 

287  50 

. 

22  50 

. 

95  25 

* 

68  58 

. 

23  22 

418,493  46 
$6,136  76 
28,326  12 
300  00 

34,762  88 
56  35 

50  63 

112  00 

289  01 

18  75 

1,200  00 
13  00 

392  52 

103  25 

130  50 

157  50 

124  40 

736  20 

83  75 

517  58 

200  00 

174  01 

18  41 

$92  5( 
37  5( 

) 

) 

130  00 

±0\J     \J\J 

1,560  00 

7  50 

341  25 

286  25 

65  00 

2  75 

500  00 

15  00 

14  94 

r  fences 

192  55 

6  50 

3  00 

436  33 

283  64 

470  00 

2  50 

137  50 

78  00 

653  35 

160  50 

79  71 

186  58 

$912,188  32 
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Amount  brought  forward, 
Rodden,  Daniel,  teaming 
Rogers,  George  E.,  agent,  teaming 
Ron  an,  Peter,  lime  and  cement 
Rooney,  John,  shoeing     . 
Ross  &  Lord,  Beacon-street  bridge 
Ross  &  McKinney,  gravel 
earth 


Rowe,  Joseph  H. 


gravel 
teaming 
covering  stone 
oak  lumber 


$339  18 
8,235  18 

$169  92 

1,099  75 

118  00 

33  40 


Rowe,  S.  S.,  rent  of  stable 

Roxbury  Gas  Light  Co.,  gas  for  stable 

Rumery  &  Maxwell,  raising  stone  sidewalks  on  Broad 

and  Marshall  streets       ..... 
Rumery,  William  M.,  &  Co.,  resetting  stone   sidewalk 
Russell,  John,  teaming 
Ryan,  James,         " 
Ryan,  John,  " 

Ryan,  Thomas,      " 
Ryan,  "William,     " 

Sampson,  Davenport,  &  Co.,  maps  and  directories . 
Sargent,  George  B.,  hand-stamps  .... 
Sargent,  W.  P.,   &  Co.,  wagon,  buggy,  and  repairing 

buggy    

Saturday  Evening  Express,  advertising 
Saunders,  William,  medical  attendance  on  horses 
Sawyer,  John  A.,  gravel 
Saxonville  Mills,  lap-robe 
Scanlan,  Jeremiah,  teaming 
Scott  &  Bridge,  hay 
Scott,  John  A.,  top  to  wagon 
Seaver,  E.  R.,  teaming    . 
Shapleigh,  S.  M.,  one-half  cost 
Sharp,  E.,  gravel 
Shattuck,  W.  F.,  shoeing 
Shaw,  Geo.  W.,  carpenter-work 
Shaw,  J.  P.,  lumber 
Shay  Bros.,  setting  glass 
Shay,  Thomas,         " 
Shehan,  Thomas,  teaming        ....     $328  75 
gravel 464  09 


Shepard,  Charles,  teaming 
Shepard,  Otis  A.,  lumber 
Simpson  Bros.,  repairing  concr 
Skinner,  E.  M.,  gravel 

covering-stone 


brick  sidewalk 


Slack,  Chas.  W.,  advertising  . 
Slocum,  Wm.  H.,  pasturing  horses 
Smith,  Clark,  teaming 
Smith,  J.  &  Co.,  horse-blankets,  etc 
Smith,  James  S.,  earth     . 
teaming 


ete  sidewalks 


$270  56 
426  00 


$70  20 
492  00 


$912,188  32 

125  00 

155  25 

16  58 

23  94 

12,490  15 


8,574  36 


1,421  07 

210  00 

68  16 

50  92 

133  70 

100  00 

10  00 

1  25 

22  50 

155  00 

35  10 

9  60 

641  50 

29  00 

18  00 

111  18 

7  00 

7  50 

455  64 

20  00 

507  50 

35  20 

1,219  50 

3  43 

715  00 

1,047  30 

1  25 

3  00 


792  84 

27  50 

814  77 

987  66 


696  56 
19  75 
35  35 

378  00 
226  00 


562  20 


Amount  carried  forward. 


$945,153  53 
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Amount  brought  forward, 
South  Boston  Ice  Co.,  ice         ..... 
South  Boston' Iron  Co.,  crusher-plates  and  castings 
Sowdon,  Philip,  gravel     .... 
Sowdon,  Philip,  Jr.,  watering  by  contract 
Speare,  Gregory  &  Co.,  kerosene  oil 
Sprague,  Geo.  W.,  setting  glass       ...        $5 
signs  ....  1 

painting  fence  .         .         .       143 


Stanton,  M.  E.,  water       .... 

Stearns  &  George,  rent  of  telephones 

repairs  on  telephone  lines 


Stetson,  A.  M.  &Co.,  lumber  . 
Stewart,  W.  W.,  &  Co.,  repairing  buggy 
Stickney,  Josiah  H.,  medical  attendance  on  horses 
Stoddard,  E.  B.,  hardware 
Storrs,  Amariah  &  Co.,  printing  stock     . 
Strater,  Herman  &  Sons,  copper  boiler  for  stable 
Sturtevant,  W.  L.,  lumber 
Sullivan  John,  teaming    .... 
Sullivan,  John  &  Co.,  teaming         .         .         .  $1,298  00 

gravel   .         .         .         .         92  79 


Sweeney,  Dennis,  teaming 

Sweeney,  Jerry,  "  ... 

Sylvester  &  Co.,  spikes     .... 

Symonds,  Solomon,  teaming    . 
Taylor,  Henry,  setting  glass     .  '      . 
Taylor  &  Tupper,  hay  and  grain 
Thanish,  Andrew,  repairing  wagon 
Thomas,  C.  F.  B.,  coal     .... 

Thomas,  Chauncey  &  Co.,  repairing  buggy,  etc 
Thomas,  John,  shoeing     .... 

Thresher,  John,  brick      .         .         .         . 

Tileston,  Charles,  teaming 

Timmins,  Francis,        " 

Tinkham,  B.  C,  stone      .... 

Titus,  Frank  A.,  repairing  water-pipes,  office 
town      ....... 

Tobin,  Michael,  teaming 

Trowbridge,  J.  S.  &  Co.,  powder     . 

Tucker,  Ed.  M.,  car-fares 

Tufts,  Nathan  &  Son,  grain 

Tufts1  wharf,  wharfage  on  blocks     . 

Turner,  John,  gravel        .... 

Turner,  John  &  Co.,  edgestone 

paving  and  stock     . 

paving    . 


Tuttle,  A.  J.,  water  .... 
Twiss,  Richard,  teaming 
Varney,  E.  C,  removing  night-soil 
Wadsworth,  Geo.  W.,  hay  and  straw 
Wall,  John,  teaming 

earth     . 

gravel  .... 


Amount  carried  forward, 


45 
50 
37 


$200  00 
8  52 


Charles 


$8,212  87 
6,588  30 
4,902  67 


$452  00 
291  52 
858  08 


$945,153  53 

12  80 

519  13 

61  42 

1,543  33 

16  48 


150  32 
24  00 


208  52 

1,570  11 

2  50 

35  00 

729  20 

7  17 

9  50 

107  60 

291  00 


1,390  79 

346  25 

395  00 

16  50 

51  25 

1  80 
1,485  49 

65  85 

104  50 

149  90 

25  17 

13,160  71 

326  25 

2  50 
6  15 

11  50 

52  50 
1,055  85 

30  78 

280  52 

389  70 

2,789  21 


19,703  84 
34  00 

105  00 
14  00 

466  93 


1,601  60 
$994,505  15 


Eeport  of  Sup't  of  Streets. 


73 


Amount  brought  forward, 
Walters,  Shem,  teaming  . 
Walworth  Manufacturing  Co.,  iron  pipe 
Ward,  N.  &  Co.,  neat's-l'oot  oil 
Ward,  Patrick,  teaming    . 
stone  chips 


covering-stone 


Washburn,  D.  &  Son,  brick 
Wason,  Chas.  W.,  teaming 
Wason,  Jas.  W.  " 

Water  Department,  Cochituate 
Mystic 


Watson  &  Bisbee,  sawing 

Waugh,  Luke,  stone 

Welch,  John,  South  Boston,  teaming 

Welch,  John,  Brighton,  " 

Welch,  Patrick,  stone 

Welch,  William,  teaming 

Weld,  Aaron  D.,  hay 

Wellington,  Austin  C,  coal 

Wells,  Clark  A.,  shoeing 

Welsh,  Thomas,  gravel    . 

Wentworth,  Jacob,  teaming     . 

Weston  &  Shepard,  retaining-wall 

Weymouth  Iron  Co.,  nails 

Wheeler,  Asahel,  j>aints  . 

Wheelock,  A.  P.,  earth     . 

White,    Charles,    shoeing  horses,   repairing    carts 

tools       ..... 
White,  Cyrus  &  Co.,  repairing  gas-pipes 
White,  Thos.,  City  proper,  teaming 
White,  Thos.,  Dorchester, 
Whiton,  M.  F.  &  Co.,  cordage 
Whittemore,  A.  F.,  gravel 
Whittemore,  John  A.,  gravel   . 
Whittemore,  J.  M.  &  Co.,  stationery 
Whittier  Machine  Co.,  repairs  on  engines 
Wholley  John,  teaming    . 
Wilder,  Chas.  W.,  Jr.,  cigars  . 
Wiley,  R.  R.,  teaming 
gravel 


Williams,  A.  F.,  coal 
Williams,  Chas.  H.,  gravel 
Williams,  Gilbert,  coal 
Williams,  Jeremiah,  gravel 
Williams,  Page  &  Co.,  lanterns 
Wills,  Thos.  R.,  teaming 
Wilson,  George,  hardware,  etc. 
Wilton,  A.  B.,  grade  damages 

medical  attendance  on  horses 

Winde,  Henry  J.,  oak  butts,  etc. 
Wood,  Bailey  &  Wood,  spokes,  hubs,  rims,  etc 
Wood,  L.  M.  &  Co.,  newspaper  for  office 
Woods,  John  E.,  teaming 

Amount  carried  forward, 


,454  75 
982  00 
332  50 


$3,561  25 
18  50 


and 


$237  25 
14  04 


$40  73 
13  00 


$994,505  15 

301  25 

68  71 

3  00 


2,709  25 

420  73 

460  00 

87  50 


3,579  75 

4  80 

3  30 

887  50 

639  75 

1,777  95 

450  00 

215  32 

131  10 

28  00 

13  40 

571  50 

525  00 

993  75 

366  27 

28  13 

354  57 

3  71 

12  50 

416  25 

57  82 

7  75 

21  40 

23  00 

533  52 
68  75 
10  00 


251  29 

19  96 

2,478  67 

7  40 

9  52 

699  10 

322  50 

13  18 


53  73 

219  07 

65  53 

12  00 

248  00 

$1,014,800  33 
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Amount  brought  forward, 
Worthington,  Roland  &  Co.,  advertising 
Worthley,  Downes  &  Co.,  mats 
Wyman,  Asa,  repairing  fence  . 
Wyman,  F.  A.,  signs         .... 
Yetter,  A.  B.  &  Co.,  watering  by  contract 


$1,014,800  33 

89  51 

5  00 

38  22 

30  00 

100  00 

$1,015,063  06 


Streets  laid  out  or  extended  by  the  Board  of  Street  Commissioners 

during  the  year  1880. 


19 
28 
1 
6 
3 
3 


Jan.  19 
Dec.  29 
Jan. 
Jan. 
July- 
July 
Aug. 
Aug. 
Aug.  23 
Jan.  19 
Jan.  19 
June  21 
Oct.  6 
Jan.  28 
May  6 
Aug.  3 
Aug.  17 
Aug.  28 
Dec.  15 
Aug.  28 
April  12 
May  27 
Oct.  6 
Jan. 
Aug 
Oct. 
Oct. 
May 


Albemarle  st.  . 
Abbott  st.  .  . 
Blackwood  st. 
Bowdoin  ave.  . 
Blakemore  st. 
Broadway  .  . 
Battery  st.  .  . 
Border  st.  .  . 
Bolton  st.  .  . 
Cumberland  st. 
Durham  st.  .  . 
DeWolfst.  .  . 
Devon  st.  .  .  . 
Eldon  st.  .  .  . 
Essex  st.  .  .  . 
Eastern  ave.  . 
Essex  place  .  . 
Enfield  st.  .  . 
Ellicottst.  .  . 
Falcon  st.  .  . 
Gloucester  st. 
Geneva  ave.  . 
Gilbert  st.  .  . 
Howland  st.  . 
Hazel  st.  .  .  . 
Hoffman  st. 
Hadley  st.  .  . 
Newbury  st.   . 


St.  Botolpb  st.  to  B.  &  P.  R.R 

Blue  Hill  ave.  to  Harvard  st . 

St.  Botolph  st.  to  B.  &  P.  R.R 

Bowdoin  st.  to  Eldon  st 

Brown  ave.  to  Hyde  Park  ave 

Albany  st.  to  "Washington  st 

Commercial  st.  to  East  Boston  N.  Ferry     .  . 
Sumner  st.  to  East  Boston  N.  Ferry     .... 

B  st.  to  N".  Y.  &  N.  E.  R.R 

Huntington  ave.  to  B.  &  P.  R.R 

St.  Botolph  st.  to  B.  &  P.  R.R 

Commercial  st.  to  Downer  ave 

Warren  st.  to  Blue  Hill  ave 

Washington  st.  to  Bowdoin  ave 

South  st.  to  Federal  st 

Commercial  st.  to  East  Boston  S.  Ferry  .  .  . 

From  Essex  st 

Spring  Park  ave.  to  Hazel  st 

Walnut  st.  to  Morton  st 

Meridian  st.  to  Border  st 

Commonwealth  ave.  to  Boylston  st.  .  .  .  .  . 

Columbia  st.,  Dor.,  to  Warren  st.,  Rox.  .  .  . 

Roys  st.  to  Hoffman  st 

From  Warren  st 

Rockview  st.  to  Enfield  st 

Lamartine  st.  to  Gilbert  st 

Parker  st.  to  Somerville  line 

Hereford  st.  to  West  Chester  park 


Amount  carried  forward 


266 
834 
266 

2,388 
361 
772 
238 
227 
150 
602 
266 
359 
384 
312 
288 
404 
254 
442 
470 
227 
492 

1,542 
993 
290 
192 
180 
127 
640 
13,866 
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Date. 

Street. 

Location. 

Length 
in  feet. 

AmH  brought  forward  . 

13,866 
222 

Sept.      8 

Feb.       2 

1,273 

May      27 

1,614 
185 

Oct.        6 

Jan.      19 
June     10 

1,210 
676 

July        6 

983 

Oct.        6 

309 

April    28 

206 

March  26 

362 

July      20 
Dec.      29 

509 
2,402 

23,817 

Total,  23,817  ft.,  or  4^  miles/ 
From  1871  to  1880  the  number  of  miles  in 
length  of  streets   laid   out  by  the   Board  of 


Street  Commissioners  was 
In  1880    . 

Total  in  ten  years 


49T2^2Q  miles. 


4_5JL 


53T7Q37  miles, 


TELEGRAPH  POLES  LOCATED   DURING  THE 

YEAR   1880. 

Stearns  &  George. 


Congress  street,  between  Congress-street 
bridge  and  A  street         ....         5 

A  street,  between  Congress  and  West  First 
streets  ......       19 

Western  avenue  (Brighton) ,  between  North 
Harvard  and  Market  streets     .  .         .41 

Congress-street  bridge         ....         9 


Amount  carried  forward, 


74 
74 
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Amount  brought  forward, 

Board  of  Fire  Commissioners. 

Harrison  avenue  (Jamaica  Plain)         .  .  4 

Koanoke  avenue  "  "  .  .  1 

Boylston  street,  corner  Arlington  street        .  1 

Dorchester  avenue,  near  Fuller  street  .  1 

Swett  street       ......  8 


74 


Central  Massachusetts  Telephone  Co. 
Western  avenue  (Brighton) 

American  Bell  Telephone  Company. 

Charles-river  avenue  (Charlestown)     .  .         3 

Chelsea  street  "  .  .25 

Charles-river  avenue  " 

Water  street  " 

Foss  street  " 

Meridian  street  (East  Boston)     . 

Meridian-street  bridge 

Parker  street  (Roxbury)     . 

Centre  street  " 

Lamartine  street  (Roxbury  and  W.  Roxbury) 

Boylston  street  ( West  Roxbury) 

Boylston  avenue  " 

South  street,  between  Summer  and  Beach 
streets  ..... 

Beach  street,  between  South  and  Albany 
streets  ..... 

Albany  street,  between  Beach  and  Dover 
streets   ...... 

Dover  street,  between  Albany  street  and 
Harrison  avenue     .. 

Harrison  avenue,  between  Dover  and  Dud- 
ley streets       ..... 

Zeigler  street,  between  Harrison  avenue  and 
Washington  street 

Roxbury  street,  between  Washington  and 
Pynchon  streets      .... 

Pynchon  street,  between  Roxbury  and  Cen- 
tre streets       ..... 

Centre  street,  between  Pynchon  and  Lam- 
artine streets  .... 

Dover  street,    between   Albany   street   and 


Dover-street  bridge 
Dover-street  bridge 


1 

4 
1 
1 
6 

10 
3 

14 
3 

16 

6 


21 


48 


22 


17 


15 
52 


Amounts  carried  forward, 


222 


141 
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Amounts  brought  forward,  222  141 

West  Fourth  street,  between   Dover-street 

bridge  and  Foundry  street       ...         4 
Foundry  street,  between  West  Fourth  street 

and  Dorchester  avenue  .  ...         8 

Dorchester   avenue,   between  Foundry  and 

Adams  streets         .  •  .  .  .177 

Adams  street,  between  Dorchester  and  Ne- 

ponset  avenues        .  .  .  .  .10 

Neponset  avenue,  between  Adams  street  and 

Neponset  bridge     .....       45 
Neponset  bridge  .  .  .     -      .  .  1 

Walnut   street,    between   Neponset   avenue 

and  Ericsson  street  .  .  .  .17 

Washington   street   between    Adams    street 

and  Milton  line       .  .  .  .  .         4 

Richmond      street,      between     Dorchester 

avenue  and  Washington  street         .  .  5 

Green  street,  corner  Boylston  street  (West 

Roxbury         ......  1 

Call  street,  between  Jamaica   Plain   station 

and  Keyes  street    .  .  .  .  .11 

Keyes  street,  between  Call  and  South  streets,         9 
Centre  street,  between  Seaverns  avenue  and 

South  street    ......  7 

South  street,  between  Centre  and  Walk  Hill 

streets  ,  .  .  .  .  .22 

Walk  Hill  street  between  South   street   and 

and  Hyde  Park  avenue  ...  6 

Washington  street,  at  Forest  Hills  station     .  1 

Hyde   Park   avenue,    between     Walk    Hill 

street  and  Hyde  Park  line        .  .  .58 

608 


Western  Union  Telegraph  Company. 

Eliot  street         ......         2 

Federal  street,  at  N.Y.  &  N.E.  R.R.  station         1 


Mutual  Union  Telegraph   Company. 

Lincoln  street,  between  Summer  and  Beach 
streets  .  .  .  .  .  .  7 

Beach  street,  between  Lincoln  and  South 
streets  ......  2 

Amounts  carried  forward,  9  752 
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Amounts  brought  forward  9  752 

South   street,    between   Beach   and  Lehigh 
streets  ......       10 

Lehigh  street,  between    South   and   Albany 
streets  ......         5 

Albany  street,  between  Lehigh   and  Hamp- 
den streets     .  .  •  •  .  .39 

Hampden  street,  between  Albany  and  Dud- 
ley streets      ......       17 

Dudley  street,  between  Hampden  street  and 
Blue  Hill  avenue     .....         2 

Blue  Hill  avenue,  between  Hampden  street 

and  Milton  line        .  .  .  .  .151 

233 


American   Rapid  Telegraph  Company. 

Albany  street,  between  Hampden  and  Dear- 
born streets  .  .  .  .  .10 

Dearborn  street,  between  Albany  and  Zeig- 
ler  streets       ......         3 

Zeigler  street,  between  Dearborn  street  and 
Harrison  avenue      .....         6 

Harrison  avenue,  between  Zeigler  and  Dud- 
ley streets       ......         2 

Dudley  street,  between  Harrison  avenue  and 
Washington  street  .....         4 

Washington  street,  between  Dudley  and 
Bartlett  streets        .....         3 


Paving    Department. 

Shawmut  avenue,  between  Indiana  place  and 
Cobb  street  .....         3 

Commercial  street,  between  Hancock  street 
and  Dorchester  avenue  ...         7 


28 


10 


Police  Department. 

Warren  avenue,  between  Warren  bridge  and 

City  square  .....  4 

Total  number  of  poles  located      .         .  1027 
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Property  en  Charge  of  the  Superintendent  of 

Streets. 

Albany-street  Paving  Wharf,  containing  54,450  square 
feet,  inclusive  of  area  covered  by  building.  The  building 
contains  a  blacksmith's  shop,  carpenter's  shop,  tool-rooms, 
and  shed  for  breaking  stone  and  storage  of  materials. 

Charles-street  Paving  Wharf,  corner  Charles  and  Cam- 
bridge streets,  containing  34,214  square  feet.  Upon  this 
wharf  are  two  buildings,  one  divided  into  blacksmith's  shop, 
carpenter's  shop,  tool-room,  office  and  tenement  up  stairs  for 
wharfinger  ;  the  other,  a  stable  and  shed.    . 

Fort-Hill  Wharf  placed  in  charge  of  the  Paving  Depart- 
ment, May  18,  1874,  to  be  used  for  the  landing  and  storage 
of  paving-blocks  and  gravel,  until  such  time  as  said  wharf 
shall  be  wanted  for  the  extension  of  Oliver  street. 

Ledge  Lot,  on  Washington  street,  corner  of  Codman  ave- 
nue, containing  134,671  square  feet.  Upon  this  lot  are  a 
stone  powder-house,  shed,  and  engine-house. 

Highland-street  Stable  Lot.  Upon  this  lot  is  a  large  brick 
stable,  erected  in  1873-74,  and  occupied  by  the  Health  and 
Paving  Departments.  Also,  a  brick  building  used  as  a 
blacksmith's  shop,  and  a  shed  for  the  storage  of  tools,  etc. 

Ledge  Lot,  on  Myrtle  street  and  Bird  place,  containing 
81,068  square  feet.  Upon  this  lot  is  a  blacksmith's  shop  and 
large  shed  containing  a  steam-engine  and  stone-crusher. 
This  lot  was  purchased  by  the  town  of  Dorchester,  of  Stephen 
Baker,  in  1867. 

Ledge  Lot,  on  Codman  street,  containing  299,000  square 
feet,  purchased  by  the  Paving  Department,  of  Hutchinson 
Brothers,  in  1870.  Upon  this  lot  is  a  large  shed  containing 
a  steam-engine  and  stone-crusher. 

Upon  the  Almshouse  lot  on  Hancock  street,  Dorchester, 
there  is  one  large  stable,  one  small  stable,  two  sheds,  and  a 
tool-house,  occupied  by  the  Paving  Department. 

Downer-avenue  Lot,  containing  35,300  square  feet,  pur- 
chased by  the  Paving  Department,  in  1871,  of  Xathan  and 
Henry  X.  Sawyer,  for  the  protection  of  the  Almshouse  lot. 

Gravel  Lot,  corner  of  Forest  Hill  avenue  and  Xorfolk 
street,  containing  47,798  square  feet,  purchased  by  the  town 
of  Dorchester,  of  Benjamin  Clapp,  in  1860. 

Gravel  Lot  on  Xew  street,  near  Xewhall  street,  Ward  24, 
containing  31,670  square  feet,  purchased  by  the  town  of 
Dorchester. 

Gravel  Lot  on  Xew  street,  near  Xewhall  street.  Ward  24, 
containing  25,402  square  feet,  purchased  by  the  town  of 
Dorchester. 
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Gravel  Lot  on  Commercial  street,  Ward  24,  containing 
51,374  square  feet,  purchased  by  town  of  Dorchester. 

Gravel  Lot  on  Commercial  street,  Ward  24,  containing 
56,317  square  feet,  purchased  by  town  of  Dorchester. 

Gravel  Lot  in  town  of  Milton,  on  Brush  Hill  road,  contain- 
ing 64,523  square  feet,  purchased  by  town  of  Dorchester. 

Lot  on  Child  street,  Ward  23,  containing  14,457  square 
feet,  set  apart  for  the  Paving  Department  in  1875,  upon 
which  has  been  erected  a  stable,  with  sheds,  at  a  cost  of 
$4,995.08. 

Gravel  Lot  on  Morton  street,  Ward  23,  containing  about 
one-third  of  an  acre,  purchased  by  town  of  West  Roxbury 
of  Michael  Cook,  in  1870. 

Gravel  Lot  on  Moreland  street,  Ward  23,  containing 
34,329  square  feet,  purchased  by  town  of  West  Roxbury,  in 
1873,  of  the  "  West  Roxbury  Associates." 

Gravel  and  stones  on  lot  on  Hyde  Park  avenue,  Ward  23, 
purchased  by  town  of  West  Roxbury  of  Andrew  J.  Peters 
and  Richard  Olney,  to  be  removed  by  May  20,  1881. 

Ledge  Lot  on  Cambridge  street,  Ward  25,  containing 
about  103,224  square  feet,  purchased  by  town  of  Brighton. 
Upon  this  lot  is  a  shed  containing  a  steam-engine  and  a 
stone-crusher. 

Ledge  and  Gravel  Lot,  rear  of  Union  street,  Ward  25, 
containing  about  37,000  square  feet,  purchased  by  town  of 
Brighton. 

Gravel  and  stones  on  lot  on  Market  street,  Ward  25, 
purchased  by  town  of  Brighton  of  George  Sparhawk. 

On  Rockland  street,  Ward  25,  adjacent  to  engine-house, 
a  brick  building  containing  a  shed  and  tool-house. 

On  Medford  street,  Charlestown,  a  lot  of  land  containing 
8,040  square  feet,  upon  which  is  a  stable,  tool-house,  sheds, 
etc. 

Gravel  Lots  in  town  of  Everett,  three  lots  on  Summer 
street,  each  containing  6,900  square  feet,  purchased  by  City 
of  Charlestown. 
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Tools,  Horses,  Carts,  etc. 
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77 

68  • 

84 

160 
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87 
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1,337 

436 
375 

62 
105 

30 

72 

57 
72 

19 

82 
65 

47  ' 

686 

15 

751 

Crack-Hammer  Handles  .   .   . 

1,013 
166 

12 
13 

45 
144 

120 
26 

20 
45 

1,210 
622 
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CHARLES  HARRIS, 

Superintendent  of  Streets. 
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